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GLOSSARY 


The following is a list of key terms and their definitions used throughout the All Stations 
Accessibility Program Strategic Plan: 


ACCESSIBLE MEANS OF EGRESS 


A continuous and unobstructed way of egress travel from any point in a building or facility that 
provides an accessible route to an area of refuge, a horizontal exit, or a public way. 


ACCESSIBLE ROUTE 


A continuous, unobstructed path connecting accessible elements and spaces of a building. 
Interior accessible routes may include corridors, floors, ramps, elevators, lifts, and clear floor 
space at fixtures. Exterior accessible routes may include parking access aisles, curb ramps, 
crosswalks at vehicular ways, walks, and ramps. 


ALTERATION 


A change to a building or facility that affects or could affect the usability of the building or 
facility. Normal maintenance, reroofing, or changes to mechanical and electrical systems are not 
alterations unless they affect the usability of the building or facility. 


ENTRANCE 


Any access point to a building or portion of a building or facility used for the purpose of entering. 
An entrance includes the approach walk, the vertical access leading to the entrance platform, the 
entrance platform itself, vestibule if provided, the entry door or gate, and the hardware of the 
entry door or gate. 


GAP FILLER 


A piece of material, generally the width of a train car access door, that fills the void between the 
edge of the car floor and the platform area so that customers using a wheelchair, scooter, etc. can 
access to and from the car on a continuous surface. 


HIGH BARRIER GATE (HBG) 


A protected station entry and/or exit point that controls entry with the use of a fare card reader. A 
high barrier “rotogate” only allows entry, with approved payment collection, and exiting. 


MEZZANINE 


Mezzanines are an intermediate floor at a rail station. Depending on the station configuration 
(i.e., elevated or subway), the mezzanine may be above or below the station entrance/exit. Not all 
rail stations have mezzanine levels. 


NATIONAL ENVIRONMENTAL POLICY ACT (NEPA) 


The National Environmental Policy Act (NEPA) establishes protection of the environment as a 
national priority and mandates that environmental impacts must be considered before any federal 
action likely to significantly affect the environment is undertaken. 


NATIONAL FIRE PROTEC TION ASSOCIATION (NFPA) 


The National Fire Protection Association (NFPA) provides specifications related to fire prevention 
and protection. 


NFPA 130 


NFPA 130 - “Standard for Fixed Guideway Transit and Passenger Rail Systems” specifies fire 
protection and life safety requirements for underground, surface, and elevated fixed transit and 
passenger rail systems. These standards cover the following: stations; trainways; emergency 
ventilation systems; vehicles; emergency procedures; communications; control systems; and 
passenger rail systems. 


PATH OF TRAVEL 


A path of travel is required to connect an altered primary function area to an accessible entrance 
and is defined in the Americans with Disabilities Act of ig9g0 (ADA) as "a continuous, 
unobstructed way of pedestrian passage by means of which the altered area may be approached, 
entered, and exited, and which connects the altered area with an exterior approach (including 
sidewalks, parking areas, and streets), an entrance to the facility, and other parts of the facility." 
The path of travel also includes the restrooms and public telephones, if any, that serve that area. 


An accessible path of travel may include: 


e Walks and sidewalks; 

e Curb ramps and pedestrian ramps; 

e Clear floor paths through corridors, waiting areas, mezzanines; 
e Parking spaces and access aisles; 

e Public elevators; and/or 

e Bridges, tunnels, or other passageways between platforms. 


PROGRAM ACCESSIBILITY 


The ADA’s requirement that a public entity's services, programs, or activities, when viewed in 
their entirety must be readily accessible to and usable by individuals with disabilities. Public 
entities are not necessarily required to make each of their existing facilities accessible. 


RIG HT-OF-WAY 


A strip of land that is granted, through an easement or other mechanism, for transportation 
purposes, such as for a trail, driveway, rail line or highway. A right-of-way is reserved for the 
purposes of maintenance or expansion of existing services within the right-of-way. 


ROTOGATE 


A rotogate is a tall turnstile that can be used for either entering and/or exiting a restricted area. A 
rotogate is within a steel bar enclosure and is divided to restrict movement. 


SLOW ZONE 


Slow zones are areas where trains are required to operate at slower than-normal speeds. Slow 
zones develop along track infrastructure due to age, regular wear and tear, extreme weather 
conditions, and other factors. 


STATE OF GOOD REPAIR 


An asset or system is in a state of good repair when no backlog of capital needs exists — hence all 
asset life cycle investment needs (e.g., preventive maintenance and rehabilitation) have been 
addressed and no capital asset exceeds its useful life. 


STATIO NHO USE 


The part of a rail station that provides an entrance/exit and contains the Customer Assistant 
kiosk, fare array, and vending machines that sell or reload CTA fare cards. Depending on the 
station configuration, stationhouses may have multiple levels: street, mezzanine, and platform. 


WAYFINDING 


Wayfinding refers to information systems that guide people through a physical environment and 
enhance their understanding and experience of the space. 


VERTICAL ACCESSIBILITY 


The provision of access where an accessible route experiences a change in level through the use of 
an accessible means of vertical access (i.e., ramps, elevators, and platform lifts). 


YEAR OF EXPENDITURE (YOE) 


Year of Expenditure dollars are dollars that are adjusted for inflation from a baseline year (e.g., 
present year) to the expected year of construction or mid-point of construction. 


ACRONYMS 


ADA - Americans with Disabilities Act of 1990 
APPs - Wayfinding Applications 

APS - Accessible Pedestrian Signals 

ASAP - All Stations Accessibility Program 

CA - Customer Assistant 

CBC - Chicago Building Code 

CBD - Central Business District 

CDOT - Chicago Department of Transportation 
CTA - Chicago Transit Authority 

FEIS/ROD -Final Environmental Impact Statement/Record of Decision 
DoB - Department of Buildings 

DOT - Department of Transportation 

FAST Act - Fixing America’s Surface Transportation Act 
FP - Forest Park 

FTA - Federal Transit Administration 

IATF - Infrastructure Accessibility Task Force 
IDOT - Illinois Department of Transportation 
LBMM - Lawrence to Bryn Mawr Modernization 
MOPD - Mayor’s Office for People with Disabilities 
NFPA - National Fire Protection Association 

RPM - Red and Purple Modernization 

TIF - Tax Increment Financing 


YOE - Year of Expenditure 
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EXEC UTIVE SUMMARY 


ACHIEVING ACCESSIBILITY AT THE CTA 


In July 2018, at the close of the 25" anniversary 
celebration of the Americans with Disabilities Act (ADA), 


the Chicago Transit Authority (CTA) President Dorval R. sak 

Carter, Jr. announced a new initiative — the All Stations CTA is committed to making 
Accessibility Program (ASAP) - to establish a blueprint its system completely 

for making CTA’s legacy rail system 100 percent accessible accessible to people with 
to people with mobility impairments over the next 20 disabilities; by 2038 CTA will 
years. become the first legacy 


transit system to make all its 
train stations vertically 
accessible. 


CTA published the first ASAP Plan in 2018 with a four 
phase approach to making all rail stations ADA 
compliant. As of late 2023, CTA has been successful in 
funding fourteen (14) stations for full ADA improvements, 
funding a third of the necessary station improvements. 
The Plan is a living document with regular updates 
including a commitment to fully reissue it every five years. The 2024 ASAP Plan update 
incorporates new external input, changes to project phasing, updated costs, new information 
about additional funding sources, and various other updates to ensure the plan is a living 
document reflective of the current program needs. 


ASAP goes beyond federal requirements to add accessibility across the entire CTA rail 
system. The ASAP Strategic Plan builds on CTA’s most recent successes to add accessibility to the 
rail system and charts a clear path forward to accomplish the goal of creating a 100 percent 
vertically accessible rail system within 20 years. CTA will accomplish this goal by retrofitting or 
rebuilding the remaining 28 inaccessible rail stations as well as proactively rehabilitating or 
replacing its 163 existing elevators throughout the rail system to ensure that those stations 
maintain their accessibility. The ASAP Strategic Plan includes CTA’s proposed station concepts, 
associated cost estimates, and a phased implementation strategy to steadily add elevators and 
other accessible features to the rail system and to maintain existing elevators over time. 


Accessibility provides greater inclusiveness, benefitting everyone by creating 
environments that are usable by all people. People come in all shapes and sizes and with a 
range of physical, sensory, and cognitive abilities. These abilities span a broad spectrum and can 
also change over the course of a lifetime. ASAP benefits everyone, providing accessibility to all 
transit riders regardless of one’s ability. Though ASAP’s emphasis is on making all platforms and 
stations vertically accessible so that people with mobility impairments can use the rail system, the 
proposed ASAP upgrades also include accessible entrances/doors, accessible routes from curbs to 
platforms, improved directional signage, enhanced lighting as appropriate, removal of platform 
obstructions, and accessible employee facilities. All CTA rail stations include some accessible 
features, and the CTA will continue to examine and improve other accommodations, with the 
goal of promoting usage of its entire rail system by people of all abilities. The ASAP Strategic Plan 
also identifies wayfinding options that could make navigating the environment of CTA stations 
easier and more intuitive for people with a wide variety of disabilities, including people who are 
DeafBlind, blind, and visually impaired (see Chapter 3). 


ASAP || 


vil 


Accessibility extends beyond the CTA stationhouse doors. CTA is committed to work with 
our transportation partners and other agencies to provide accessibility outside of the CTA station. 
This will require leveraging various funding streams and stakeholders to promote improvements 
to the adjacent public realm. 


CTA formulated a phased implementation strategy to achieve accessibility over the next 
20 years. Forty-two (42) stations were non-accessible at the start of the ASAP Program. Phase 
One identified nine (9) stations, and since 2023 CTA has successfully funded all 9 of those stations 
with the help of partners. This means that ASAP will start delivering accessibility to the disability 
community in the near-term with the completion of Phase One by 2027. 


Taking the lessons learned from the Phase One implementation and commentary from the 
community, CTA has realigned the program to match with implementation goals and funding 
priorities. Phase Two, identifies eight (8) more specific locations, of which five (5) stations have 
been funded as of the end of 2023. The result is that within five years, CTA has funded fourteen 
(14) stations for accessibility. The remaining twenty-eight (28) unfunded stations are contained 
within the remaining three Phases and future phases of the Red and Purple Modernization 
(RPM). With this update, the Forest Park Branch stations are included within the main ASAP 
Phases, recognizing the priority of the branch for modernization. 


CTA also developed the Elevator Replacement Program to strategically maintain/replace 
existing passenger elevators across the rail system. The Elevator Replacement Program will 
rehabilitate or replace 163 existing passenger elevators within the CTA rail system to ensure the 
reliability of existing accessible stations. The Elevator Replacement Program prioritization 
approach provides a near-term roadmap and will be updated to account for new elevators that are 
added to the system as well as respond to current data on system performance and target the 
highest priority elevators. CTA has over $50M in funding targeted for elevator modernizations 
which is anticipated to fund over 20 elevator upgrades. 


ACHIEVEMENTS TO DATE 


The CTA executive team has worked closely with Chicago’s disability community to pursue a 
vision of 100 percent accessibility for all customers, making significant progress to improve 
accessibility throughout the rail system within the City and in neighboring communities that 
CTA serves. When the ADA passed in 1990, the majority of the rail cars were accessible, but less 
than 10 (about six percent) of CTA’s rail stations were accessible, and none of its buses complied 
with accessibility standards laid out in the legislation’s implementing regulation. Due to CTA’s 
commitment to improving accessibility, today every rail car and bus in CTA’s fleet is 
accessible to people with disabilities and 103 of CTA’s 145 rail stations are accessible. 


Since the ASAP plan was published. CTA and CDOT have successfully used a combination of 
State, Federal, and local funds to provide full funding for fourteen (14) stations. As of the end of 
2023, seven (7) stations are in construction, three (3) stations are in design, and four (4) stations 
are in planning. Once these stations are completed, the results will be: 


e The Green Line will be fully accessible with the completion of Austin, Oak Park and 
Ridgeland stations on the Lake Line branch. 

e A major downtown loop elevated station (State/Lake) with transfer to the Red Line 
subway will be accessible. 
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e A large section of the North Mainline Red Line will be accessible with the completion of 
four stations in the RPM Phase One project, closing a 1.5 mile gap. 

e The O'Hare Blue Line will be accessible from O’Hare airport to Western station with 
completion of Montrose, Irving Park, Belmont, and California.— a distance of 13.5 miles. 

e A major gap between accessible stations on the Blue Line Forest Park Branch will be 
reduced. Currently, 7 out of 11 stations are inaccessible. With funding for Racine and 
Pulaski Station, the number of inaccessible stations will decrease to five stations. This line 
will be accessible -- without gaps -- from UIC-Halsted Station to Illinois Medical District 
Station and from Kedzie-Homan Station to Pulaski Station. CTA continues to apply for 
additional funding for the Forest Park Branch stations. 


Figure 1 and Figure 2 provide a snapshot of how much has been achieved to date and identifies 
those stations that are accessible, inaccessible, and how the CTA plans to continue this progress 
into the first phase of ASAP implementation. 


APPROACH TO ADDING ACCESSIBILITY 


The CTA ASAP program started by engaging stakeholders to gather input (detailed in Chapter 1). 
Recommendations were then processed resulting in a prioritization of projects which took into 
consideration need and complexity (detailed in Chapter 2). Once prioritized the station 
undergoes a design phase where the approach takes into consideration various types of 
complexities and constraints (detailed in Chapter 3). Once funding is ready and design is 
complete, CTA, with the use of contractors, constructs the changes to make the station accessible. 


Stakeholder Prioritization Design 


Engagement Process Approach Implementation 
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Figure 1 Station Accessibility Status 
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Figure 2 Twenty-Year Implementation Strategy by Phase, Pending Funding Availability 


phase One phase Three 


> 


100% Funded 


45% Funded 


Montrose $ Irving Park Division 
California % Belmont % Washington 
Racine % Cicero Damen 


o% Funded 


Austin Harlem (Forest Park) 


Pulaski % Oak Park 
Austin & 

Oak Park @ 

Ridgeland & 


State/Lake & 
(CDOT-Led Project) 


Adams/Wabash 


North / Clybourn Monroe 


RPM Phase One 
Argyle 6 
Berwyn & 
Bryn Mawr @ 
Lawrence & 


Future RPM Program 
Up to 10 Stations 


(Phase TBD) 


Future RPM Program 
Up to 10 Stations 


(Phase TBD) 


phase Fou, 


> 


o% Funded 


Grand 
Chicago 
Monroe 
Western 
Clinton 
LaSalle 


LaSalle/Van Buren 


Harrison 


Future RPM Program 
Up to 10 Stations 


(Phase TBD) 


Be Blue Line 


Be Red Line 7 | Purple Line Cs ] Funded Station 


Note: Phases reflect the sequencing in which construction is estimated. 


ASAP || 


XI 


COMMITMENT TO ACCESSIBILITY 


ASAP PHASE ONE: FUNDED 


CTA (or CDOT) has fully funded all of the ASAP Phase One stations. All Phase One stations have 
been planned, designed, and will be constructed by 2027. 


Table 1 ASAP Phase One Projects 


Status ; 
Proj ect Estimated 


Station Cost cs 9° A Completion 
- (4) = Year 


Funded Planning Design Construction 


Austin 
California 


State / Lake 


Total Cost $424.0m 


Legend @Achieved ® In Progress @Not Started 
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ASAP PHASE TWO: IN PROGRESS 


ASAP Phase Two stations represent the next tier of stations with the highest prioritization scores. 
CTA has already secured funding for five (5) of the stations, of which two (2) are in the design 
process. The remaining three funded stations are in the planning phase preparing for design 
procurement in 2024. The remaining stations are also advancing into detailed planning to support 
competitive grant applications and position for other funding opportunities. 


Table 2 ASAP Phase Two Projects 


A Status 
Project 


Station Cost 
(in Millions) 3 
Construction 


Oak Park @ $36.0 


Ridgeland (2) $40.6 


Irving Park (] $47.5 


Belmont $54.1 


Pulaski $74.6 


Cicero ‘@| $83.9 


Austin (| = $85.0 


North/ 
Clybourn 


$195.8 


Total Cost $617.5M 


Legend @Achieved ® In Progress @Not Started 
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ASAP FUTURE PHASES: IN PROGRESS 


The remaining 15 stations are included in future ASAP Phases Three and Four. The stations have 
been prioritized into those two groups based on a variety of needs. The cost to fund phases Three 
and Four is $3,190.8 million (based on year of expenditure). This cost does not include future 
RPM phases. 


Table 3 ASAP Phase Three Projects 


Status 


Project Cost 
(in Millions) 


eS 
ix 
“Ht 


Station 


~ 
= 
+) 
=) 
i} 
= 
i=} 
aa 


Oak Park $89.3 


Harlem ! q $84.8 


Division @ $173.6 


Adams/ 
Wabash 
Monroe/ 
State 


$284.1 


$266.1 


Damen ) $90.5 


Washington/ 
Dearborn 


$213.8 


Total Cost $1,202.2 M 


Table 4 ASAP Phase Four Projects 


Status 


Project Cost 


Station (in Millions) 


2 


Western 


Chicago/ 
Milwaukee 
Grand/ 
Milwaukee 
LaSalle/ 
Van Buren 


LaSalle 


iS) |i 


$312.1 


ip 


Monroe/ 
Dearborn 


= 
ES 


$252.0 


Clinton g $354.3 


Harrison wa $303.1 


Total Cost $1,988.6 M 
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ELEVATOR REPLAC EMENT PROG RAM 


Along with making inaccessible stations accessible, it is important to ensure that existing 
elevators on CTA’s rail system remain in a state of good repair. When an elevator is unexpectedly 
unavailable, customers may experience inconveniences and delays; this is especially true in areas 
of the system where there are long stretches of stations with no elevators. CTA has allocated over 
$50M in State, Federal and local funding to replace over twenty (20) elevators as listed below. The 
project is underway with phased construction to start in 2025. The project will continue as more 
funding is identified and is anticipated to be an on-going initiative. 


The elevator replacement program is in addition to the heavy maintenance program which repairs 
selected components, such as doors, floors, sills, lighting, and other similar items that require 
more than routine maintenance. Additionally, other projects, such as the Western (Brown) 
Station Improvement project, will replace elevators as part of larger station modernizations. 


Table 1 Elevator Replacement Program Funded Elevators 


Station Number of Elevators 
L / Clark/Lake Blue, Brown, Green, Orange, 
eee fer Pink, & Purple Line Transfer Station 0000 
Cetus Washington/Wells Brown, Orange, Pink, 
& Purple Line Transfer Station 0 
0000 
0 
0 


0 
Be 0 
0 


Legend © Station Elevators Funded for Replacement 


| L/2 =) 
| I/D > 


Besides a full replacement of the elevator components, the heavy maintenance program of 
replacing elevator floors, doors and sills helps to ensure elevators remain in operating order. CTA 
has a continual program focused on replacing these components. In the past five years, eighty- 
four (84) elevators within rail stations have undergone heavy maintenance to maintain reliability. 
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Table 2 - Elevator Replacement Program Floor, Door and Sills Replacements 


Floors 


TOTAL ASAP COST 


The total estimated cost to implement all inaccessible stations included in ASAP as well as the 
Elevator Replacement Program is $4.9 billion as shown in Table 7. 


Given the magnitude - in terms of scope and cost - of the future RPM Program, planning and 
design is being conducted through a separate process from this ASAP Program that will address 
accessibility within the broader context. Therefore, cost estimates for the future RPM Program are 
not included in the total cost of ASAP. The future RPM Program is in the early planning stages 
with an estimated total cost of nearly $6-8 billion, which includes both track and station 
rehabilitation. 


Table 3 - ASAP and Elevator Replacement Program Cost 


Funded Cost Unfunded Cost 
Ph r men 
(In Millions for Year of Expenditure) | (In Millions for Year of Expenditure) 


Phase 1 (Funded) $424 million 

Phase 2 (Partially Funded) $252.8 million $364.7million 
Phase 3 (Unfunded) $1,202.2 million 
Phase 4 (Unfunded) $1,988.6 million 
Future RPM Stations Not Included 
Subtotal Stations $676.8 million $3,555-5 million 
Elevator Replacement Program $64.0 million $584.7 million 
TOTAL Cost? $740.8 million $4,140.2 million 


PHASED IMPLEMENTATION STRATEGY 


Implementing alterations or reconstructing ASAP stations will take time, coordination, and 
commitment. The proposed phased implementation strategy continues to serve as a roadmap for 
sequencing stations to meet the original 20-year timeframe and is funding dependent. ASAP 
stations are slotted into four phases, which lays out a path for planning, designing, and 
constructing the proposed accessibility improvements at each station. As of the end of 2023, seven 
(7) stations are in construction, three (3) stations are in design, and five (4) stations are in 
planning. The remaining stations in Phase Two and Phases Three / Four will be implemented as 
funding is identified by CTA and/or CDOT. A full listing of CTA’s currently inaccessible stations, 
by phase and program is shown in Figure 2 above. 
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CALL TO ACTION: ADVOCATING FOR ASAP 


Building on the progress and momentum created over the last 30 years, and in partnership with 
the disability community, the ASAP Strategic Plan laid out the roadmap to deliver complete 
vertical accessibility to the CTA rail system within 20 years, contingent on the help from funding 
partners. 


ASAP benefits everyone, but funding is a key piece of the puzzle to make ASAP a reality. 
Funding has already been fully secured for all the ASAP Phase One stations and five Phase Two 
stations. This was very much due to the advocacy and support of the accessibility community at 
local, state, and federal levels. Some of the most complex and costly stations remain, which will 
pose an even higher challenge for funding. 


A new federal funding program was created to incentivize accessibility improvements 
beyond the ADA requirements. The Federal All Stations Accessibility Program (ASAP) grant 
was first made available in 2022 to directly support accessibility-focused transit projects or 
programs like ASAP. CTA - like many other legacy transit agencies throughout the country — has 
complied with the core requirements of ADA and continues to meet ADA requirements on new 
projects. But CTA’s ASAP initiative is different. ASAP goes beyond ADA requirements to achieve 
vertical accessibility across the entire CTA rail system. A good public transportation system is a 
major asset for all U.S. cities; transit supports economic development by providing access to jobs 
and businesses, reducing road congestion, and lowering transportation costs for individuals and 
households by providing an alternative to driving. When a transit system is not fully accessible, 
the benefits it provides are not available to everyone. This long-term federal funding solution is 
needed to provide legacy transit systems with dedicated funding to improve accessibility beyond 
what is required by law and to create a system that is fully inclusive and accessible, embracing the 
true spirit of the ADA. 


The State passed the Rebuild Illinois Capital plan in 2019, giving modes of transportation 
access to $45 billion. As recovery funds dry up, this plan will enable CTA to continue to move 
forward with capital plans as well as have a revenue stream to match federal funds. As a part of 
the plan, $4.7 billion has been set aside for mass transit going to RTA which is composed of CTA, 
Pace, and Metra. A significant portion of Phase 1 and Phase 2 has been funded from the source 
and it may remain as future local match pending other programs and sources. 


CTA must continue to leverage all opportunities for funding. A portion of the Phase One 
program was funded through the Surface Transportation Program (STP) funds as coordinated 
through the Chicago Metropolitan Agency for Planning (CMAP). Other opportunities have been 
pursued with partners, such as IDOT, for stations that can be combined with highway projects. 
Future solutions may involve strategic alignment with other non-profit or private groups to open 
up non-traditional funding streams to support the FTA discretional programs. 


Successful implementation of ASAP Phase One and Phase Two have relied heavily on Rebuild 
Illinois funds. Future ASAP Phases will also need to rely heavily on a stable and reliable source of 
state and federal capital funding to continue to make stations accessible. Accessibility will remain 
a central priority for CTA, even as it seeks to maintain, upgrade, and replace the existing system. 
Accessibility benefits everyone, and to make ASAP a reality, the CTA looks forward to ongoing 
collaboration with the disability community, the State of Illinois, and the Federal Government. 
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FUTURE ASAP STRATEGIC PLAN UPDATES 


The ASAP Strategic Plan will be updated over time to remain consistent with ongoing planning, 
modernization, and construction work as part of CTA’s Capital Program. The following regular 
updates are currently planned: 


e CTA staff will provide annual updates on ASAP to the ADA Advisory Committee; 

e The ADA Advisory Committee will include an update on ASAP as part of its annual update 
to the Chicago Transit Authority Board; and 

e CTA staff will update the ASAP Strategic Plan every five years, which will be available on 
CTA’s website: www.transitchicago.com/accessibility/asap. 
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CHAPTER 1: STRATEGIC PLAN 
OVERVIEW 


DEFINING THE NEED 


PROGRAM GOAL AND DEVELOPMENT 


The Chicago Transit Authority (CTA) is committed to 
making the system completely accessible to people with oes 
disabilities in the next 20 years by becoming the first 
legacy transit system to make all of its rail stations 
accessible. To fulfill this commitment, CTA established 
the All Stations Accessibility Program (ASAP) to chart a 
clear path forward to accomplish its goal of creating a 
vertically accessible rail system within 20 years. 


One of the best ways to get 
around Chicago is on the 
CTA. Every bus in the fleet is 
accessible. Now, with ASAP 
as a guide, the vision for an 
accessible rail system can 

Because some stations on the rail system are not currently become a reality. 
usable by people with mobility impairments, ASAP is 
focused on adding vertical accessibility — i.e., elevators 
and ramps - at all inaccessible rail stations. The CTA began work on this effort in 2016, 
culminating in proposed station designs to add accessibility at all vertically inaccessible stations, 
including those associated with the Red Purple Modernization (RPM) Program along with 
associated cost estimates (see Chapter 6) and a phased implementation strategy (see Chapter 7). 


With the 2024 update, CTA is refining the ASAP program based on lessons learned during the 
implementation of the Phase One stations. The prioritization is adjusted to align with 
discretionary grant opportunities and implementation realities. Cost estimates are updated to 
reflect current economics and design refinements. And the program is expanded to include 
opportunities to work with adjacent partners to expand impacts to the pathways to the stations. 


Though ASAP’s emphasis is on making all platforms and stations vertically accessible so that 
people with mobility impairments can use the rail system, the CTA remains committed to 
enhancing accessibility for all users. Therefore, additional accessibility features are incorporated 
into the proposed designs to make stations more accessible for customers with disabilities at all 
vertically inaccessible stations. 


Program Goals: 


e Make all CTA stations compliant with the Americans with Disabilities Act (ADA) 
requirements for accessible pathways, signage, and other physical elements. 

e Maintaining existing accessible elements, such as elevators, through a program of 
replacement or rehabilitation and on-going maintenance programs. 
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e Incorporation of additional accessibility features, including technology innovations, to 
improve mobility for all users, including seniors. 

e Work with adjacent stakeholders, such as CDOT and IDOT, to make pathways to the 
stations easily navigated by all users. 

e Continue to maintain and progress other station elements, such as escalators, that may 
not be part of regulatory accessibility but provide for better access. 


Beyond the addition of elevators, many of the proposed ASAP upgrades would benefit both 
people with and without disabilities. For example, all station designs consider sidewalks and 
crosswalks, power-assisted doors, accessible fare array, braille and signage, accessible Customer 
Assistant (CA) kiosks and staff toilet rooms, enhanced lighting as appropriate, and expanded 
platform clearances for wheelchair maneuverability. For each inaccessible station, ASAP evaluates 
structural changes and the removal of platform impediments, which would be needed to 
accommodate one or more elevators and allow wider platform clearances for easy 
maneuverability of a wheelchair or other mobility device. 


The proposed station designs consider the right type and size of elevator that would fit within the 
physical constraints of each station. The CTA reviewed the historic aspects of ASAP stations, 
adjacent buildings that could be impacted, and additional exits to meet fire safety requirements. 
The CTA also reviewed the underground utilities that might be impacted and whether these can 
be avoided and considered pedestrian safety and connections outside stations as well as 
wayfinding upgrades and changes. All this work has been accomplished as part of ASAP to 
develop proposed design concepts that address accessibility needs while fully addressing the site 
constraints, so that the CTA has confidence in station concepts that can actually be built. 
Refinements to concepts may take place in the design process to consider additional input from 
designer/design-builders and constraints. 


ASAP COMPONENTS 


At the start of the ASAP program CTA had 145 rail stations, 103 stations were accessible. Nine (9) 
stations are part of Phase One are in design or construction. CTA has funded five (5) stations in 
Phase Two which will enter design in 2024 or early 2025. The remaining twenty-eight (28) stations 
that are not funded are divided between the remaining Phase Two stations, Phase Three, Phase 
Four, and the RPM Future Phases program. 
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Branch Note / Related Program 


No Line Station 

ASAP Phase One 

1 Green Austin Lake Under Construction 
2 Blue Montrose O’Hare In Design 

3 Blue California O’Hare In Design 

4 Loop State/Lake Loop Elevated CDOT-led Project Under Construction 
5 Red Lawrence North Side Main Line Under Construction 
6 Red Argyle North Side Main Line Under Construction 
7 Red Berwyn North Side Main Line Under Construction 
8 Red Bryn Mawr North Side Main Line Under Construction 
9 Blue Racine Forest Park Under Construction 
ASAP Phase Two 

10 | Green Oak Park Lake Funded; in planning 
u Blue Pulaski Forest Park Funded; in planning 
12 | Blue Cicero Forest Park 

133 Blue Irving Park O’Hare Funded; in design 
14 Blue Austin Forest Park 

15 | Green Ridgeland Lake Funded; in planning 
16 | Blue Belmont O’Hare Funded; in design 
17 Red North/Clybourn State Street Subway 

ASAP Phase Three 

18 | Loop Adams/Wabash Loop Elevated 

19 | Blue Oak Park Forest Park 

20 | Blue Harlem Forest Park 

21 Blue Washington/Dearborn Dearborn Street Subway 

22 | Blue Damen O’Hare 

23 Blue Division/Milwaukee Dearborn Street Subway 

24 | Red Monroe/State State Street Subway 
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Branch Note / Related Program 


No Line Station 

ASAP Phase Four 

25 Blue Chicago/Milwaukee Dearborn Street Subway 
26 | Blue Grand/Milwaukee Dearborn Street Subway 
27. | Red Harrison State Street Subway 

28 | Blue Monroe/Dearborn Dearborn Street Subway 
29 | Blue LaSalle Dearborn Street Subway 
30 ~—s- Blue Western Forest Park 

31 Loop LaSalle/Van Buren Loop Elevated 

32 | Blue Clinton Forest Park 


Future RPM Program (Phase TBD) 


33 | Red Sheridan North Side Main Line 
34. | Red Thorndale North Side Main Line 
35 | Red Morse North Side Main Line 
36 | Red Jarvis North Side Main Line 
37. Purple South Boulevard Evanston 
38 | Purple Main Evanston 
39 | Purple Dempster Evanston 
40 | Purple Foster Evanston 
41 | Purple Noyes Evanston 
42 | Purple Central Evanston 


ASAP || 


CH.1 PAGE - 5 


ELEVATOR REPLAC EMENT PROG RAM 


As part of the ASAP effort, the CTA developed the Elevator Replacement Program to strategically 
maintain existing passenger elevators across the rail system. Given the importance of ensuring 
reliability at CTA’s existing elevators, CTA has funded the replacement of up to 20 elevators as 
part of the Phase One / Phase Two implementation timeframe. 


The Elevator Replacement Program provides a roadmap for bringing existing passenger elevators 
in the CTA rail system into a state of good repair. The initial Elevator Replacement Program is 
anticipated to be implemented over the same 20-year horizon as the ASAP rail station 
component. As new elevators are introduced to the system via ASAP they will be automatically 
incorporated into the Elevator Replacement Program. The intent is that the Elevator Replacement 
Program continues indefinitely beyond the 20-year ASAP horizon so that all elevator needs are 
reassessed every five years to ensure reliability at accessible stations. The prioritization process by 
which the CTA gathered data on the condition of its existing elevators to determine condition 
levels and evaluate needs is described in Chapter 2. 


The Elevator Replacement Program will rehabilitate or replace all 163 existing passenger elevators 
to reduce the backlog of elevator rehabilitation and replacement needs and ensure reliability of 
these accessible stations. The typical useful life of an elevator ranges between 20-30 years, with an 
elevator’s condition varying based on a variety of factors (e.g., location, enclosure type, exposure 
to weather elements, usage). As of 2023, 59 percent of all passenger elevators on the CTA rail 
system are over 20 years old and are nearing the end or are past their useful lives. Many CTA 
customers rely on elevators to access the rail system, and it is critical that these elevators are 
always functioning to ensure that customers can safely and reliably arrive at their destinations. 
With the necessary funding, as the Elevator Replacement Program is implemented, the backlog 
will decrease to the point where no backlog exists. 


RELATED PLANNING EFFORTS AND PROGRAMS 


ASAP builds on CTA’s ongoing planning efforts, described below, and is focused on adding 
vertical accessibility. In addition, ASAP incorporates inaccessible stations related to two major 
program initiatives intended to modernize and expand the capacity of the CTA rail system (see 
Chapter 5). 


RED AND PURPLE MODERNIZATION PROG RAM 


The Red and Purple Modernization (RPM) Program is the largest capital improvement 
project in CTA history. RPM is a major initiative that will completely rebuild the nearly century 
old North Red Line from Belmont to Howard and the Purple Line from Belmont to Linden in 
Wilmette. RPM is part of CTA’s Red Ahead Program, a comprehensive initiative for maintaining, 
modernizing, and expanding Chicago’s most-traveled rail line. 


The CTA will rebuild stations within the RPM corridor, add much needed capacity to 
accommodate current and future riders, and provide faster and smoother rides with less crowding 
and more frequent service. The RPM Program is a multistage program to be completed in phases 
over time, led by RPM Phase One, which initiated a Design-Build contract in 2019. 
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RPM Phase One will close the two-mile gap in accessible stations between the Wilson and 
Granville stations. With RPM Phase One fully funded, the CTA has begun construction at four 
RPM Phase One stations on the Red Line (Lawrence, Argyle, Berwyn, and Bryn Mawr). These four 
stations will be made fully accessible and are included in ASAP Phase One. The stations are 
expected to be completed in late 2025. 


The future RPM Program is in the preliminary planning stage and much more analysis, public 
outreach, and design work will be necessary to define the implementation strategies for the 
Future RPM Program. Stations associated with RPM Phase One and the Future RPM Program are 
listed in Table 4. Chapter 5 provides an overview of the future RPM Program. 


FOREST PARK BRANCH RECONSTRUCTION PROG RAM 


Recognizing the need within the aging corridor and building off of the Blue Line Forest Park 
Vision Study conducted in 2016 with IDOT as part of their I-290 Phase I Study, the CTA has 
initiated the Forest Park Branch reconstruction project. The Blue Line / I-290 program is a multi- 
modal corridor enhancement that is being jointly pursued by CMAP, CTA, and IDOT with 
support from the City of Chicago and Cook County. The program looks to address critical and 
urgent transportation facility deficiencies in both the CTA rail system and IDOT highway to 
alleviate slow zones and congestion while improving safety and access to key destinations. 


With the State Rebuild Illinois infrastructure program, CTA completed the first Phase of the 
Forest Park Improvement program, which was track work between the Halsted portal and IMD 
station; Racine station ADA improvements; and a new traction power substation. The CTA is 
currently planning that a majority of the remaining work will largely happen in coordination with 
IDOT’s I-290 highway and bridge projects as part of larger discretionary grant requests. As such, it 
is anticipated that the work may not follow in a linear manner from east to west. CTA is 
developing a strategic master plan for the remaining corridor rebuild. To support those efforts, 
this ASAP plan update pulls out the Forest Park stations for prioritization within the Phases. 
Chapter 5 provides an overview of the Forest Park Branch Reconstruction Program. 


STATE OF GOOD REPAIR NEEDS 


Like other legacy transit systems, CTA’s system has many aging components that are either 
approaching or are past their useful lives (e.g., track, signals, trains, stations, power substations, 
yards, etc.). The transit industry refers to a transit system as being in a state of good repair when 
no backlog of capital needs exists, and only routine replacement and maintenance is required to 
meet daily operations. Given other pressing agency needs and a lack of capital funding (see 
Chapter 8), CTA has been unable to conduct some replacement and rehabilitation activities, 
which means that many capital assets now exceed their useful life. When capital investments are 
not made, the problem compounds over time and the backlog grows to a point where the quality 
of service suffers. 


Addressing the extensive infrastructure asset needs in the face of limited resources presents a 
major challenge for CTA. Balancing competing needs is difficult given scarce local, state, and 
federal resources. In addition, infrastructure improvements - from routine maintenance and 
repair work to major systems work - are fundamentally linked to CTA’s ongoing commitment to 
address the life cycle investment needs of all assets. Therefore, any improvement that CTA 
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implements now will require continued maintenance and rehabilitation throughout the assets’ 
lifecycle until its eventual replacement. 


Both accessibility and state of good repair objectives can be achieved via ASAP. While ASAP’s 
emphasis is on creating a 100 percent vertically accessible rail system within 20 years, select state 
of good repair improvements will be incorporated within individual projects as ASAP stations are 
implemented to leverage both objectives. In other words, by coordinating project elements CTA 
can capitalize on reducing its state of good repair backlog while also adding accessibility. While 
achieving both outcomes in one project may increase the overall cost of an ASAP station, it also 
captures greater cost efficiencies in the long run. 


STAKEHOLDER ENGAG EMENT 


Throughout the planning process, CTA engaged with CTA’s ADA Advisory Committee whose 
members represent various interests and disability-related organizations within the disability 
community. CTA also regularly met with and solicited input from the Mayor’s Office for People 
with Disabilities (MOPD) and CTA Departments via a Working Group to ensure that MOPD 
guidance and CTA departmental areas of expertise was considered as part of the ASAP 
development process. These same members were consulted for this update. 


ASAP WORKING GROUP 


In the first iteration of this plan the Working Group provided general oversight of the ASAP 
planning process as well as technical guidance related to station designs. All proposed station 
designs were shared with the Working Group, and each was reviewed interactively at in-person 
meetings where representatives engaged in lively discussions concerning station designs and 
other relevant issues related to the disability community. All proposed station designs reflect an 
iterative process that incorporates input received from the Working Group. Representatives from 
the MOPD, the Chicago Transit Authority Board, LCM Architects (a Chicago-based design firm 
consisting of experts in accessibility and universal design), CTA’s Manager of ADA Compliance 
Programs, and personnel from various CTA Departments (e.g., Law, Planning, Infrastructure) 
served on the Working Group. This Working Group met regularly to provide input on the ASAP 
planning process as well as technical guidance related to the proposed station designs. For the 
2024 update, the Working Group was reconvened to provide insights. The Working Group 
focused on reviewing recent installations for improvements, updated priorities, and other lessons 
learned that were used to improve the ASAP plan and ongoing implementations. 


ADA ADVISORY COMMITTEE 


The ADA Advisory Committee was established by Chicago Transit Authority Board and serves in 
an advisory capacity to the CTA. Its purpose is to provide CTA with recommendations on CTA’s 
compliance with ADA, facilitate a dialogue between CTA and the disability community, and 
increase the use of CTA’s services by people with disabilities. The ADA Advisory Committee, 
along with CTA’s Manager of ADA Compliance Programs and the Vice President of Planning, 
meet quarterly and meetings are facilitated by the Chair of the Committee. 
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PUBLIC OUTREACH 


A webpage on CTA’s website was developed at the beginning of the planning process and serves 
as an important portal for sharing project updates with the general public. CTA’s website now 
includes a progress update of the funded ASAP program. 


For the initial plan, CTA participated in several public events that facilitated direct engagement 
with the disability community. CTA developed materials to distribute at and attended the 
AccessChicago expo event in July 2016. CTA shared information about ASAP with the public and 
interested stakeholders present at AccessChicago. Hosted by MOPD, the AccessChicago expo 
promotes the independence and inclusion of people with all types of disabilities by showcasing 
Chicago’s wide range of accessible venues, products, and services. CTA also developed materials 
to distribute at and attended Chicago’s annual Disability Pride Parade event in July 2016. The 
Disability Pride Parade provides an opportunity for all individuals to celebrate and strengthen the 
pride, power, and unity of people with disabilities, their families, and their allies. 
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BAC KG ROUND AND CONTEXT 


Title II of the Americans with Disabilities Act of 1990 (ADA) contains numerous provisions that 
impact the physical accessibility of rail stations owned and operated by public entities like CTA. 
First, it requires that newly constructed rail stations be readily accessible to and usable by people 
with disabilities - meaning that they must be designed and constructed in accordance with rigid 
accessibility standards promulgated by the United States Department of Justice and the United 
States Department of Transportation. Second, ADA requires that when stations are altered, such 
alterations be done so that the altered elements comply with these standards to the extent it is 
technically feasible to do so. Where primary function areas are altered, ADA also requires that an 
accessible path of travel to the altered area be provided unless it would be a disproportionate cost 
to that of the alteration itself. Finally, ADA requires that stations identified as “key” stations be 
readily accessible to and usable by people with disabilities, requiring public transportation 
providers to modify them where necessary. In December 2009, CTA became compliant with ADA 
key station requirements. Consistent with ADA, CTA stations not designated as key stations, or 
that did not undergo reconstruction or alteration as defined by the ADA’, were not required to be 
made accessible. Key stations were determined by the following criteria’: 


e Stations where passenger boardings exceed average station passenger boardings on the 
rail system by at least fifteen percent, unless such a station is close to another accessible 
station; 

e Transfer stations on a rail line or between rail lines; 

e Major interchange points with other transportation modes, including stations connecting 
with major parking facilities, bus terminals, intercity or commuter rail stations, passenger 
vessel terminals, or airports; 

e_ End stations, unless an end station is close to another accessible station; and 

e Stations serving major activity centers, such as employment or government centers, 
institutions of higher education, hospitals or other major health care facilities, or other 
facilities that are major trip generators for individuals with disabilities. 


Since ADA passed in 1990, the CTA bus fleet has grown from zero to 100 percent accessible. At the 
time ADA was passed, less than 10 (about six percent) of CTA’s rail stations met the ADA 
requirements. Today, the rail system has grown to 145 stations, with 103 stations (71 percent) now 
accessible. After the completion of Phase One, the system will be 77 percent accessible and when 
all of the currently funded stations are completed, the system will be 81 percent accessible. With 
the implementation of accessibility at key stations, CTA now meets the program accessibility 
requirement as CTA services, programs, and activities are readily accessible to and usable by 
people with disabilities. 


PROGRESS TO DATE 


The work that CTA has completed to date puts the agency in compliance with the ADA and, in 
some cases, has gone beyond the ADA’s requirements, as CTA has actively sought to add 


‘ Alterations must affect the usability of the station and minor alterations/maintenance activities are not 
considered alterations. 


* 49 CFR §37.47 
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accessibility even when not required by the ADA. CTA has consistently demonstrated a 
commitment to accessibility by continuing to upgrade existing stations with accessible features to 
make stations more accessible for customers with disabilities and building new stations that are 
fully accessible. 


The primary measure of this process is funding of fourteen (14) stations from Phase One and 
Phase Two of the ASAP program since the original publication. CTA successfully funded the 
original first eight stations of the Phase One, plus one of the Forest Park Branch stations, through 
the Federal Core Capacity program for the RPM project, receipt of federal Surface Transportation 
Program funds and receipt of State funding from the Rebuild Illinois program. Additionally, CTA 
funded over half of the Phase Two with one of the largest awards in the first year (2022) of the 
Federal All Stations Accessibility Program in combination with other State Rebuild Illinois funds. 


For example, in the last ten years alone, CTA has added or has funded the adding of accessibility 
at the following stations: 


e Under Construction in 2023 - Racine upgraded expressway median station on the Blue 
Line; Austin upgraded elevated station on the Green Line; Berwyn, Bryn Mawr, Argyle, 
and Lawrence upgraded elevated stations on the Red and Purple Lines; 

e In Design in 2023 - California upgraded elevated station on the Blue Line; Montrose 
upgraded expressway median station on the Blue Line; 

e In Planning in 2023 - Irving Park and Pulaski upgraded expressway median stations on the 
Blue Line; Belmont upgrade subway station on the Blue Line; Oak Park, and Ridgeland 
upgraded elevated stations on the Green Line; 

e Completed in 2018 - Quincy upgraded elevated station on the Loop Elevated; 

e Completed in 2017 - Wilson upgraded elevated station on the Red and Purple lines; 

e Completed in 2017 - Washington/Wabash new elevated station on the Loop Elevated; 

e Completed in 2016 - Addison upgraded expressway median station on the Blue Line; 

e Completed in 2015 - Clark/Division upgraded subway station on the Red Line; 

e Completed in 2015 - Cermak-McCormick Place new elevated station on the Green Line; 

e Completed in 2013 - Garfield, 63rd and 87th upgraded expressway median stations on the 
Red Line (during Dan Ryan Line Track Renewal/Red Line South Reconstruction project). 


As an older transit system, the age of CTA’s inaccessible stations range from 46 to over 120 years 
old. Most of the inaccessible stations are adjacent to an expressway, roadway, freight tracks, 
and/or dense built environments, which create a unique set of site constraints (see Chapter 3 and 
Chapter 4). With the completed and funded stations, CTA has one of the highest levels of vertical 
accessibility of its peers. Of similar legacy transit systems, Boston’s MBTA currently leads with 76 
percent of rail stations that are accessible, followed by Philadelphia with 72 percent, and finally 
New York City with 27 percent. With the completion of Phase One, CTA will be equal to the 
MBTA and with the completion of all funded stations, CTA will have the most stations compliant. 
Compared to its peers, CTA has made significant strides to expand accessibility and respond to 
the needs of a diverse customer base. The CTA is proud of the demonstrated success and steadfast 
commitment to the disability community, particularly given the state’s fiscal challenges in recent 
years and into the foreseeable future. 


Transit agencies nationwide are struggling to maintain aging assets, modernize their systems, and 
expand capacity to meet their future needs. Like most governmental agencies and other 
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transportation providers, local, state, and federal funding is in short supply. Recent one-time 
funding from the State and a new Federal discretionary grant program provided the jump start to 
the Phase One and Phase Two work, but additional revenue streams will be required to complete 
the remaining portions of the program. 


2012 INFRASTRUC TURE ACCESSIBILITY TASK FORCE 


The 2012 Infrastructure Accessibility Task Force (IATF) Report represents CTA’s first strategic 
review and analysis of station accessibility across the entire rail system since the key stations were 
designated twenty years prior. The IATF began work in the fall of 2010, and the [ATF Report was 
completed in the fall of 2012. The purpose of the IATF was to function as a resource for the CTA in 
developing initiatives to enhance accessibility for people with disabilities at CTA’s rail stations. 
IATF representatives included members from: 


e MOPD; 

e CDOT; 

e LCM Architects; 

e The Chicago Lighthouse; 

e Assistive Technology Unit, University of Illinois at Chicago; 
e Chicago ADAPT; and 

e CTA ADA Advisory Committee. 


The goals and objectives of the IATF were to: 


e Identify the highest priority stations to make accessible. 

e Evaluate concepts for incorporating accessibility into the highest priority stations. 

e Identify general planning recommendations and develop design considerations for future 
accessibility improvements. 

e Determine next steps for achieving full accessibility of the CTA rail system. 


The IATF Report provided a basis to compare and rank the 51 stations that were not fully 
accessible at that time. The IATF Report identified the following nine stations as high priorities 
for accessibility improvements, five of which are now accessible with two additional in 
construction to be accessible. The two remaining inaccessible stations were reprioritized due to 
constraints with property acquisition and discretionary funding applicability. 


Inaccessible Accessible 
e Adams/Wabash (Loop Elevated) e 634 (Red Line) 
e Austin (Green Line) - CONSTRUCTION e Addison (Blue Line) 
e Damen (Blue Line) e Clark/Division (Red Line) 
e Racine (Blue Line) - CONSTRUCTION e Washington/Wabash (Loop Elevated) 


e Wilson (Red Line) 


Given the spotlight that the IATF Report shined on the 63" station, CTA was able to successively 
implement this recommendation and further capitalize on another CTA initiative to upgrade the 
Red Line Dan Ryan branch. CTA added elevators at the Garfield (55""), 63"¢, and 87" stations as 
part of the larger Red Line South Reconstruction project. As a result, all stations south of 
Roosevelt are now accessible. The [ATF Report raised the profile of stand-alone accessibility 
projects, which led to CTA identifying an opportunity to leverage Tax Increment Financing (TIF) 
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to make the Quincy (Loop Elevated) station accessible. CTA implemented accessibility at this 
important downtown station in 2018. 


REG ULATO RY OVERVIEW 


A number of significant federal laws regulate public transportation accessibility for people with 
disabilities: 


e Section 504 of the 1973 Rehabilitation Act (1973); 
e Americans with Disabilities Act (1990); and 
e Department of Transportation 49 CFR Part 37. 


An overview of the federal legislative and regulatory framework relevant to the addition of vertical 
accessibility at transit stations is described in Appendix A. The design considerations as they 
relate to federal regulations and guidance that were incorporated as part of the development of 
the proposed station designs are described in Chapter 3. 


In addition, accessibility codes contained in the Illinois Accessibility Code and the Chicago 
Building Code also apply. 
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CHAPTER 2: PRIORITIZATION PROCESS 


DETERMINING PRIORITIES 


PRIORITIZATION FAC TORS 


ASAP builds from the original IATF planning effort which used need based factors to rank 
stations for improvements. Station priority was 
determined based on a combination of needs and 


eee 
complexity, which accounted for the existing site 
conditions present at a station and the level of work The ASAP prioritization 
necessary to accommodate ADA features. process provides a high-level 


screening of inaccessible 

stations to determine the 
best pathway for 
implementation. 


For the ASAP update, the need data was updated with 
current 2022 statistics, which is per current FTA direction 
post-COVID. The complexity scoring was reviewed and 
adjusted slightly where required due to further 
information regarding the ability to construct. The major 
update was the inclusion of an implementation score, which was weighted less than the need and 
complexity. The implementation score recognized that other factors, such as cost, historic 
requirements, ability to complete a segment, and ability to meet discretionary grant goals will 
influence the priority on a station. 


The results of the analysis reflected the current funding strategy through discretionary grants and 
updated Bipartisan Infrastructure Law (BIL) goals. This recognized a reprioritization of some 
stations that may have higher barriers to implementation. The revised prioritization also included 
the Forest Park Branch stations individually to coordinate with the funding need for the 
reconstruction of the line. 


NEEDS EVALUATION CRITERIA 


The 20243 ASAP update maintained the same criteria as the original plan with updates to data as 
available. Per current FTA guidance, 2022 ridership data was used which reflects the current 
conditions after the COVID-19 pandemic. 


Table 6 Needs Evaluation Criteria 


ASAP Criteria ASAP Data Source / Year 


Station Ridership 
Total rail station entries recorded for all fare types CTA, 2022 
Persons with Disabilities Station Ridership 
ADA Paratransit ID Card CTA, 2022 
Circuit Breaker Disabled Free Ride CTA, 2022 
Reduced - Disabled, Paratransit, Reduced Fare CTA, 2022 
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ASAP Criteria ASAP Data Source / Year 


Disabled Veterans Free Ride CTA, 2022 
Senior Station Ridership 
Ride Free CTA, 2022 
Reduced Fare CTA, 2022 
Station Gaps 
Distance (in feet) from closest accessible station on | CTA 2023 system map 
the same rail line 


Connections 
Number of CTA and Pace routes, and Metra stations | CTA, Pace, and Metra 2023 
within '/g mile of the CTA station system maps 
Population 
Actual and 2040 forecast within % mile of station 2020 Census; GO TO 2040? 
Paratransit 
Registered Paratransit home addresses within Pace, 2022 
mile of station 
Employment 
Actual and 2040 forecast within % mile of station 2013 LEHD?; GO TO 2040? 
University 
Enrollments for Colleges, Universities, and High National Center for Education 
Schools within % mile of station Statistics,; Chicago Public 


Schools as updated 


Points of Interest 
Movie theaters, hotels, courthouses, village/city Google maps 
halls, community centers, police stations, post 
offices, libraries within % mile of station 


*GO TO 2040 is the region's comprehensive plan by the Chicago Metropolitan Agency for 
Planning. 
> ACS - American Community Survey; LEHD - Longitudinal Employer-Household Dynamics. 


COMPLEXITY FACTOR 


The ASAP methodology includes a complexity factor to measure a number of high-level 
complexity considerations (e.g., extent of utility work, presence of multiple platforms, station 
type), and the time needed for planning, design, construction, and agency coordination of 
accessibility improvements. Highly complex stations require complex design and engineering 
solutions to work within the physical constraints of a station that may include additional impacts 
to meet the same basic goals. Moreover, highly complex stations typically require more time for 
planning, design, construction, agency coordination, public processes related to potential 
impacts, and land acquisitions. Station and design complexity were assessed across key variables 
related to station configuration types described in Chapter 3 and illustrated in Figure 5. 


As shown in Table 7, subway stations were grouped separately to account for their unique 
variables. For example, subway stations require intensive construction activities, such as 
excavation, utility relocation, and road closures, which make these projects inherently more 
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complex to design and construct. The complexity factor, coupled with field reconnaissance, 
helped to further define the actions necessary to accommodate accessibility at rail stations. 


Table 7 Complexity Factor Penalties 


; . Complexity 


Subway Subway station configuration -3 
Number of adjacent buildings/properties impacted -1 
Presence of a six-corner intersection (e.g., Milwaukee) -1 
Other station configuration challenges -1 Or -2 

Elevated Station condition (repairs required) -1 

Median Station condition (reconstruction needed) -2 

At-Grade Number of adjacent buildings/properties impacted -1 
Need for land acquisition -1 
Other station configuration challenges (e.g., site -1 or -2 
constraints, adjacent to other infrastructure) 


IMPLEMENTATION FACTOR 


The 2024 ASAP update introduced a new factor into the prioritization of stations — the 
implementation factor. Based on the lessons learned from the first update, it was determined that 
an additional set of criteria was required to properly rank the stations. Four new factors were 
added that, similar to the complexity penalty, would result in a ranking from o to 5, with 5being 
the highest result. 


The implementation factor looked at two direct factors, cost and historic coordination, in 
conjunction with two bonuses, segment completion and grant goals. The table below outlines the 
two factors plus bonuses and how they were weighted. 


Table 8 Implementation Factor Criteria 


Cost Factor Overall cost, scored from 3 (lowest) to o (highest), reflecting the ability 
to secure full funding 
Historic Identification if a station has been identified as historic or may be 


Requirement Factor | considered historic / has adjacent historic impacts (-2 designated 
individual or -1 for linear designation or adjacent concerns) 
Segment Bonus of 1 for stations that complete a line or major segment, thus 
Completion Bonus __ providing for clarity to the ridership on accessible locations 

Grant Goals Bonus _ Bonus of 1 for stations within neighborhoods or areas that meet the 
current administration goals for equity 
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The ASAP scoring was iterative, with input from the Working Group incorporated and confirmed 
throughout the planning process. For all factors, stations were assigned a score between zero and 
five, with zero representing the lowest score and five the highest. A zero score was only assigned 
when the value of the criterion equaled zero (e.g., station is not located within % mile of any 


college, university, or high school). Percentiles were used for factors such as ridership and 


population. For example, the top 20 percent of stations with the highest ridership received a score 
of five and the bottom 20 percent received a score of one. 


For the complexity assessment, highly complex stations are more challenging to design, engineer, 
and construct. Stations with higher complexity scores (5) are less complex and those with lower 
scores (zero) are more complex. 


For the implementation assessment, higher scores reflected stations with lower costs, less historic 
concerns, and with some of the bonuses. 


Prioritization scores for all remaining inaccessible stations can be found in Appendix B. 


WEIGHTS 


The remaining inaccessible ASAP stations were assessed using a weighting system. The ASAP 
weighting scheme was developed over time through an iterative process, with input from the 
working group. For the update, the individual weights of the criteria were not adjusted but the 
overall factors were changed to reflect the addition of the implementation assessment. As the 
goals remain to provide accessibility where the need is the greatest, the weight on the need score 
remained the highest with the newer implementation score at the lowest weight. The Tables 
below outlines the individual needs criteria weights and overall scoring weights. 


Table 9 Needs Assessment Weights 


“ 

Station Ridership 20% Linkage to CTA mission to deliver quality, 
affordable transit services that link people, jobs 
and communities 

Persons with 10% Linkage to ASAP goal to make all stations 

Disabilities vertically accessible within 20 years 

Ridership 

Senior Ridership 5% Important subsegment for mobility 

Station Gaps 15% Closing gaps is important to increase mobility to 
areas with fewer accessible stations 

Connections 5% All buses serving CTA stations are ADA 
accessible, improving connectivity between 
modes 

Population 10% Recognizing areas of potential higher ridership 

Paratransit 20% Important indicator of need by identifying areas 


with the potential for higher ADA ridership. 
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Criteria Rationale 
Employment 7% Recognizing areas of potential higher ridership 
University 4% Smaller segment for mobility 
Points of Interest 4% Important but less critical than employment 
Needs Weight 100% 
Total 


Table 10 Needs Assessment Weights 


Weight : 
(%) 


Need 45% Most important factor in providing accessible 
connections 

Complexity 40% Recognizes the ability to provide for accessibility 
more rapidly at less complex stations 

Implementation 15% Provides an additional factor to identify stations 
that may be more adaptable to discretionary 
grant funding 

Total 100% 


QUALITATIVE CONSIDERATIONS 


The qualitative factors described below were important additional considerations in informing 
the potential station phasing. They also provided a baseline understanding of how ASAP Phase 
One and the future ASAP Phases interface with the funding and timeframe assumptions for 
implementing the RPM Program.? 


GEOGRAPHIC EQUITY 


As previously noted, all stations from Roosevelt Road and south are already accessible. Elevators 
were installed at the Garfield (55*"), 63"¢, and 87" Red Line stations on the Dan Ryan branch as 
part of a larger Red Line South Reconstruction project. Today, all Red Line stations on the Dan 
Ryan branch have elevators, providing accessibility to many communities on the South Side of 
Chicago. Additionally, all but three of the Green Line stations that serve communities on the 
West Side of the CTA geographic service area have been made accessible. Overall, most of the 
inaccessible stations within CTA’s Northern geographic service area will be addressed through the 
RPM Program. For the remaining geographic service areas with pockets of inaccessibility, the 
ASAP methodology grouped stations within four geographic service areas to ensure that 


3 ASAP fully adopts the preliminary schedules of the RPM Program. The ASAP implementation strategy will 
be updated as funding for this program becomes available. 
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geographic equity of the inaccessible stations was considered. All fourty-two (42) stations fell 
within the following four geographies: 


e Central Business District (CBD); 


e North; 
e Northwest; and 
e West. 


CONSTRUCTION SEQUENCING 


CTA developed a preliminary phased implementation strategy to serve as a roadmap for 
sequencing stations to meet the 20-year implementation timeframe. The construction sequencing 
exercise helped the CTA assess the viability of 20-year implementation. As part of this process, the 
following construction sequencing considerations were factored into ordering stations in four 
phases. The sequencing of stations (especially in the CBD), coordination, and constructability 
(i.e., the extent to which station design facilitates ease of construction) are important aspects to 
ASAP implementation. Another important consideration incorporated throughout the ASAP 
methodology is the need to balance infrastructure projects across the entire rail system. ASAP 
sequences construction work to minimize concurrent track-level work, given CTA’s track 
maintenance needs, ongoing construction projects, and new projects that may coincide with 
ASAP’s 20-year horizon (see Chapter 7). To do this, ASAP follows the general rule that no more 
than one project requiring track outages was scheduled along the same line simultaneously. 


COORDINATION 


The need to coordinate ASAP projects with external agencies like CDOT, IDOT, RTA, Cook 
County, and other internal CTA departments will be necessary to minimize conflicts with other 
construction and utility projects. Coordination will also be necessary around station designs and 
construction activities that could impact the maintenance needs of adjacent structures or affect 
the public way (e.g., crosswalks, sidewalks, side streets.) Proposed station designs that include 
impacts to non-CTA owned property (e.g., land acquisition, easements, air rights) was also 
considered. Ultimately, the property impacts and real estate needs will be determined by the final 
design, which may be different from those identified during the planning phase. 
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SCORING RESULTS 


ASAP PHASE ONE STATIONS 


As all of the ASAP Phase One stations are funded and in either construction or design, they were 
not included in the 2024 ASAP update for data. Please refer to the previous plan on how the 


original ASAP Phase One stations were ranked. 


ASAP PHASE TWO STATIONS 


The 2024 ASAP update resulted in the following scores for the Phase Two stations. As discussed 
previously, five of the stations are funded with the remaining three to be funded with future 


opportunities. 


Table 11: ASAP Phase Two Station Scores 
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Line / ; Needs Complexity | Implementation Combined 
Station 
Branch Score Score Score Score 


ou / Oak Park 2.48 4 3 317 
on rorest Pulaski 3.35 3 3 3.16 
ane Irving Park Bae, 3 3 3.01 
oa / Forest | 4 stin ee : : _ 
ea Ridgeland 2.05 3 4 agai 
a Belmont 3.45 2 3 2.65 
Red / State | North / 

Subway Clybourn ae a 2 2.62 


The rankings for Phase Two reflect the following key concepts: 


e Completion of the Green Line to being fully accessible on both branches with the 
upgrades to the Oak Park and Ridgeland stations (both funded). 
e Completion of the Blue Line O’Hare Branch from O’Hare to Western with the completion 


of the Irving Park and Belmont stations (both funded). 


e Prioritization of the Forest Park Branch for accessibility with the Pulaski (funded), Cicero, 
and Austin stations. 
e Focus on the highest need score station that is not accessible at North / Clybourn. 
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@D ASAP Phase One (In Progress) 
HE ASAP Phase Two 


O Non-Accessible Station 


Figure 3 ASAP Phase Two Stations 


ace || 


CH. 2 PAGE - 21 


FUTURE ASAP PHASES 


The remaining non-RPM inaccessible stations were placed into Phase Three and Phase Four 
priorities. Table 1 identifies the 15 stations for future phased implementation and their associated 
scores, ordered by the total score. Prioritization scores for all remaining inaccessible stations can 
be found in Appendix B. 


The only exception on the prioritization by total score was the two remaining Red Line State 
Street Subway stations. The 2024 ASAP plan recommends the Monroe/State station be placed into 
Phase Three with the Harrison station remaining in Phase Four. For geographic diversity it is 
recommended that Monroe/State be completed in Stage 3 rather than all three Milwaukee subway 
stations. 


Table 12 Future ASAP Phases Scores, by Total Score 


Line / : Needs Complexity | Implementation Combined 
Station 
Branch Score Score Score Score 


Loop Adams / 7 ; 7 

Elevated Wabash 33 ea 

Blue / Forest 

Park Oak Park 1.91 3 2 2.36 

Blue / Forest 

Park Harlem 1.68 3 2 2.25 

cae Washington 0 1 2 2.2 
/ Dearborn ae ee 

Subway 

Blue / 

O'Hare Damen 3.76 1 re) 2.09 

Blue / er 

: Division / 

Milwaukee : 4.25 ) 1 2.06 
Milwaukee 

Subway 

st ! Chicago / 

Milwaukee : 3.27 i 1 2.02 
Milwaukee 

Subway 

Blue / 

Milwaukee Grane / 2.86 ‘i 2 1.99 
Milwaukee 

Subway 

Red / State Monroe / 2 : ; 1 

Subway State 3: ‘95 

Red / State Harrison O 1 2 1.8 

Subway 3:3 ice 

Blue / Monroe / 

Dearborn 2.95 1 1 1.88 
Dearborn 

Subway 

Blue / 

Dearborn LaSalle 315 ‘i ) 1.82 

Subway 
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Line / s Needs Complexity | Implementation Combined 
Station 
Branch Score Score Score Score 


Samy notes Western 2.76 1 1 1.79 
Loop LaSalle / 

Elevated Van Buren sii ; 2 the 
Blue / 

Dearborn Clinton 2.41 1 fo) 1.48 
Subway 


As CTA moves through implementation, other adjacent projects may affect the prioritization by 
allowing for opportunities to leverage funding. An example may be the improvements to Union 
Station allowing for intermodal advantages associated with the Blue Line Dearborn Subway 
Clinton station to make it an opportunity for competitive grant funding. As such, Phase Three or 
Phase Four stations may be improved ahead of other locations to take the best advantage of 
funding opportunities. 
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ELEVATOR REPLAC EMENT PROG RAM PRIORITIZATION 


The prioritization methodology for the Elevator Replacement Program included three needs- 
based criteria that are indicative of an elevator’s overall condition. These criteria are based on 
reliable quantitative data points that can be updated to routinely reassess and adjust priorities as 
the Elevator Replacement Program is implemented. In addition to quantitative criteria, five 
qualitative factors were also established as guidelines for Program implementation. These 
qualitative factors were developed to minimize customer impacts as elevators are replaced along 
the system. 


For each of the three needs-based categories, existing elevators were assigned a score between 
zero and five, with zero or one representing the lowest score and five the highest. A zero score 
was only assigned when the value of the criterion equaled zero (i.e., elevator had zero hours of 
downtime). Using this methodology, higher scores were associated with higher needs (e.g., older 
elevators would have a higher age score than newer elevators). For each elevator, the three scores 
were added together for a maximum total score of 15 points. Similar to the ASAP prioritization 
process, scores were assigned by percentile, where the top 20 percent of stations with the highest 
values received a score of five, the second 20 percent received a score of four, and so on. Unlike 
the ASAP stations prioritization, the Elevator Replacement Program prioritization process did not 
apply a weighting scheme as all three of the needs-based criteria were assumed to be equally 
important. The criteria to define elevator rehabilitation or replacement needs, the qualitative 
factors considered, and the scoring are shown in 


Table 13 Elevator Replacement Program Criteria 


Elevator Replacement Program Data Source / 
Anta Score Ranges 
Criteria Data Year 


‘eeulesBasad Station Ridership CTA, 2022 1-5 

Chea Elevator Age (years) CTA, 2022 1-5 
Total Elevator Downtime (hours) CTA, 2022 0-5 
Prefer that two adjacent accessible stations not be under construction in the 
same year 
Prefer that no more than 2 stations in the CBD be under construction in the 
same year 

— Consider geographic equity to ensure that rehabilitation or replacement would 

Qualitative be spread across the rail system 

Factors Each station will be assessed individually to determine if all elevators in the 
station should be rehabilitated or replaced concurrently or staggered (e.g., 
higher priority first followed by lower priority) 
Consider the station’s proximity to other accessible stations when the station is 
located in an area with a long stretch of stations with no elevators 


As previously noted, not all elevators at a single station may be in the same condition because an 
elevator’s condition can vary based on a variety of factors (e.g., location, enclosure type, exposure 
to weather elements, usage). 
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Overall, the Elevator Replacement Program prioritization approach provides a near-term 
roadmap for ensuring reliability at existing passenger elevators in the CTA rail. The Elevator 
Replacement Program will be updated every five years with new data points to reassess where the 
greatest elevator rehabilitation or replacement needs are within the rail system and to adjust 
priorities as needed. 


Table 14 Current Elevator Replacement Program 


Station 


Number of Station Elevators to be 
Rehabilitated or Replaced 


Loop / Clark/Lake Blue, Brown, Green, Rehabilitate or replace all 4 elevators 

Transfer Orange, Pink, & Purple Line Transfer 

Stations Station 
Washington/Wells Brown, Orange, Rehabilitate or replace 1 of 2 elevators 
Pink, & Purple Line Transfer Station 

Red Jackson Rehabilitate or replace all 4 elevators 
Loyola Rehabilitate or replace the only elevator 
Lake Rehabilitate or replace 1 of 3 elevators 
Chicago Rehabilitate or replace both elevators 

Blue Forest Park Rehabilitate or replace the only elevator 
O’Hare Rehabilitate or replace the only elevator 
Cumberland Rehabilitate or replace 1 of 2 elevators 

Orange Midway Rehabilitate or replace both elevators 

Pink 18" Rehabilitate or replace both elevators 

Brown Western Rehabilitate or replace both elevators 


The Elevator priorities were reassessed to determine the next highest priority for rehabilitation or 
replacement. This listing will be reviewed prior to any funding being applied. 


Table 15 Future Elevator Replacement Priorities 


Number of Station Elevators to be 
Rehabilitated or Replaced 


Station 

Loop / Washington Wabash Rehabilitate or replace 1 of 4 elevators 

Transfer Harold Washington Library Rehabilitate or replace 1 of 3 elevators 

Stations 

Red Addison Rehabilitate or replace the only elevator 
Granville Rehabilitate or replace the only elevator 
Sox-35"" Rehabilitate or replace the only elevator 
Fullerton Rehabilitate or replace 1 of 2 elevators 
Grand Rehabilitate or replace 1 of 3 elevators 
Chicago Rehabilitate or replace 1 of 3 elevators 
Belmont Rehabilitate or replace both elevators 

Green King Drive Rehabilitate or replace 1 of 2 elevators 
Cottage Grove Rehabilitate or replace 1 of 2 elevators 
Ashland Rehabilitate or replace 1 of 3 elevators 
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lane Caan Number of Station Elevators to be 
Rehabilitated or Replaced 


Central Rehabilitate or replace the only elevator 
Cumberland Rehabilitate or replace 1 of 2 elevators 
Red, Roosevelt Rehabilitate or replace all 3 elevators 
Orange, 
Green 
Orange 35° / Archer Rehabilitate or replace the only elevator 
Western Rehabilitate or replace the only elevator 
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CHAPTER 3: DESIGN APPROACH 


DEVELOPING STATION DESIGNS 


DESIGN PROCESS 


The design process for the ASAP stations began by 

grouping inaccessible stations across common station a 

configuration types as shown in Figure 5. Initial design Sole wacceseible erations 

schemes based on the configuration types were developed date as far back as 1895, 

to serve as baseline design options before commencing which requires creative 

more detailed design work for each individual station. approaches to addressing the 

The design schemes were a helpful tool to: many challenges to making 
e Identify common technical constraints across the aureldenaenyy arecsaoe 

configuration types; 


e Assess advantages and disadvantages of different design options; 

e Identify preferred design features; and 

e Gauge the level of effort to retrofit or rebuild inaccessible stations via rough order of 
magnitude (ROM) cost estimates. (Chapter 6 describes the cost estimating approach and 
the total costs for ASAP stations.) 


DESIGN COMPLEXETIES AND CONSTRAINTS 


A number of complexities and constraints emerged as part of the ASAP design process. The age of 
CTA’s inaccessible stations ranges from 46 to over 120 years old, with some stations dating as far 
back as 1895. Stations were built in a few different configuration types and as a result, each station 
has unique design features and constraints, making the simple addition of one or more elevators 
complicated. Due to the age of the stations, most of the remaining stations will require the review 
by the State Historic Preservation Office (SHPO) for adverse effects to historic properties. These 
differences create site-specific constraints that require site-specific solutions. Some of the factors 
that must be considered when developing a design to make a station accessible are shown in 
Figure 4. 


Figure 4 Complexities and Constraints 


Platform Widths and Lengths Property Impacts 

Many platforms are too narrow or Some stations are located so close to 

too short to accommodate an adjacent buildings that many proposed 

elevator or to allow adequate space modifications would only be possible if 

for wheelchair passing and turning. the adjacent structure is modified or 
removed. 
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Space Constraints 

The size and layout of stationhouses 
cannot always accommodate 
elevators and the required space for 
elevator machine rooms, which are 
custom-engineered and specially 
fabricated machines that need to fit 
perfectly into the space where they 
will operate. 


Station Type 

Station configuration types (subway, 
elevated, median, at-grade) have 
unique characteristics that make 
some configuration types more 
complex to design, engineer, and 
construct than others. For example, 
subway stations require intensive 
construction activities, such as 
excavation, utility relocation, and 
road closures, which make these 
projects inherently more complex to 
design and construct. 


Age and Condition 

Due to the age and condition of 
some of the CTA’s stations, 
rebuilding the station to meet 
modern design standards makes 
sense rather than retrofitting the 
existing station unless historic 
resources prevent this approach. 


STATION CONFIGURATION 


CH. 3 PAGE - 27 


Utility Relocation 

Relocating utility lines is often 
necessary; however, many utilities are 
over a century old and located in the 
public way, requiring extensive 
coordination with other City 
Departments. 


Adjacent Freight Rail 

The location of adjacent freight rail 
lines sometimes limits the design 
options available to modify stations. 


Historic Resources 

Some stations or elements of stations 
are designated as historic resources 
and cannot be altered in a manner that 
impacts their historic significance. 


The station schemes revealed that, while stations with similar configurations may have similar 
characteristics, a prototypical station design cannot be applied because of the unique constraints 
at each station. For example, a station may have: distinctive physical features (e.g., adjacent 
freight rail, one entry/exit point, historic designation); buildings located adjacent to the station; 
nearby development patterns and levels of density within the surrounding communities; and 
inconsistent or insufficient platform lengths and widths. These differences create site-specific 
constraints that will require site-specific solutions. Moreover, as planning reaches more advanced 
stages, additional findings regarding each site will likely require further design customization. 
Therefore, a one-size-fits-all design approach cannot be applied, and custom design concepts 
have been developed for each inaccessible station, regardless of its configuration type. 
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Figure 5 Station Configuration Types 
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Rows courtesy of Graham Garfield Photo courtesy of Graham Garfield 


Subway - Side Platform Subway - Center Platform 
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The original ASAP report developed 10 percent concept designs for four Phase One stations, all of 
which are now either in construction or design. The remaining stations, excluding the Forest Park 
branch, were all developed to a schematic level to provide information for cost modeling and 
potential issues / constraints. For the 2024 ASAP update, seven of the Phase Two stations were 
developed to 10 percent concept designs in support of development of detailed scopes for funded 
implementation or discretionary grant applications. 


Table 15 describes the level of design detail incorporated within the 10 percent concept designs 
developed for the ASAP Phase Two stations and the schematic designs previously developed for 
the remaining stations identified for future ASAP Phases. Overall, the ASAP Phase Two station 
designs include more robust engineering and analysis than the schematic designs that were 
developed for the remaining stations in future ASAP Phases. 


As the 10 percent concept designs of the ASAP Phase One stations and the schematic designs for 
future ASAP Phases continue to progress through more detailed design completion (e.g., 30 
percent, 60 percent, go percent), there are likely to be modifications to the proposed designs 
contained in the ASAP Strategic Plan. This is because more information will become available 
from future land survey and geotechnical survey reports, in-depth engineering and design work, 
agency coordination, and public feedback. Moreover, many of the stations proposed for 
implementation in future ASAP Phases may require additional modifications to the proposed 
designs as a result of future changes to land uses, real estate development and density, traffic 
operations, travel patterns, and roadway configurations. The 2024 ASAP update reflects some of 
the lessons learned from the implementation of the Phase One stations within the narrative and 
cost estimates. 


Table 16 Level of Detail Applied to 10% Conceptual and Schematic Designs 


10% Conceptual Design Schematic Design 
(ASAP Phase One & Two) (Future ASAP Phases ) 


Review of property impacts/real estate needs Review of property impacts/real estate needs 
Review of accessible route from curbside to Review of accessible route from curbside to 
platform platform 

Life safety code requirement analysis, including Limited life safety code requirement analysis, 
emergency egress calculations to support the excluding emergency egress calculations to 
proposed improvements support the proposed improvements 

Field reconnaissance, including limited Limited visual field reconnaissance 
measurements of as-built conditions 

Clearance analysis (vertical and horizontal) to - 

provide unobstructed wheelchair 

maneuverability at platform level 


ASAP || 


CH. 3 PAGE - 30 


DESIGN REFERENCES 


Although ADA standards differ between a retrofit (alteration) 
or rebuild (new construction), all construction activities must 
comply with the applicable USDOT ADA regulations‘ as well as | CTA STATION © 
the applicable accessibility codes contained in the Illinois y Ff trfiog§se |. 71 
Accessibility Code (IAC) and the Chicago Building Code (CBC). 
In developing the proposed designs, CTA followed the 
requirements of ADA and its implementing regulations as well 
as the IAC and the CBC. CTA’s ASAP goal is to add vertical 
accessibility to its legacy rail system and the proposed ASAP 
design plans achieve this goal, including the requirement to 
incorporate accessible routes from curbs to platforms. In other 
words, adding vertical accessibility means that stations, by 
default, are designed to also include accessible routes. Figure 6 
provides a simplified illustration of an accessible route. 


In addition, major alterations and new construction to -——| 
transportation facilities require plans and permits. Permits are | a | 
approved by the Chicago Department of Buildings (DoB). The 
MOPD participates in this process by reviewing all projects for 


Figure 6 Accessible Route 


Accessible Route Into Station 


accessibility compliance. The Chicago Fire Prevention Bureau Accessible Route 
is also involved in permit review. As part of the design process, Through Fare Array 
the proposed station designs consider and meet, where 

possible, current life safety code requirements under the [ELEVATOR 6 | | 


National Fire Protection Association (NFPA) 130 Standard for 
Fixed Guideway Transit and Passenger Rail Systems and the 
CBC for emergency egress. Together Federal Transit 

Administration (FTA) guidance? and life safety requirements 
provided a roadmap for developing the proposed design plans 

to achieve accessibility. 


Unlike new construction, there are circumstances where 
adding accessibility at an existing station presents significant 
challenges. For example, the location of underground utilities 
may severely reduce the clearances available for an elevator; 
balancing historic preservation and accessibility priorities may 
mean that elevators are located outside the general station 
circulation paths; or sidewalk widths may not have adequate 
space to accommodate elevators near existing entrances and/or 
exit stairs. Where complexities occur, including those related 
to an accessible route, preliminary design and engineering Accessible Route Platform to 
solutions have been identified. Train 


4 49 CFR Part 37 - Transportation Services for Individuals with Disabilities (ADA). 
5 FTA Circular 4710.1, “Chapter 3 - Transportation Facilities”, (November 4, 2015). 
See 49 CFR Part 37 for the relevant regulations. 
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Based on the design plans for ASAP Phase One and Phase Two stations, some locations, primarily 
expressway stations, do not satisfy all current CBC standards for exiting. While the ADA technical 
requirements? apply nationally, life safety code requirements are largely under the purview of 
states and municipalities that regulate and enforce them. Additional coordination with the DoB, 
Fire Prevention Bureau, and the MOPD will be necessary to determine a suitable egress standard 
to enable construction permitting in instances where strict code compliance for emergency egress 
is not attainable. 


As shown in Table 16, a core set of design elements identified in the FTA’s regulatory guidance, 
which references the applicable regulations and USDOT ADA Standards, as well as current CBC 
requirements for exiting were considered (where applicable) when developing station designs for 
ASAP Phase Two and future ASAP Phases. A discussion of the key complexities and the proposed 
design solutions for the ASAP Phase Two stations and the stations identified for future ASAP 
Phases are described in Chapter 4. 


© United States Department of Transportation ADA Standards for Transportation, November 29, 2006. 
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Table 17 Design Elements Considered (Where Applicable) 


ane Schematic 
Conceptual : 
P Design 
Altered or New Station Element Design 
(ASAP Phase (ASAP Future 
Phases) 
Two) 

FTA Accessible Parking e 

Guidance* | Passenger Loading Zones e e 
Bus Boarding and Alighting Areas e e 
Accessible Routes e ° 
Directional Signs ° e 
Curb Ramps e e 
Entrances be 
Doors e e 
Ramps e e 
Stairs ° e 
Elevators ° ° 
Platform Lifts - - 
Escalators ° e 
Ticketing and Automatic Fare Vending e e 
Platforms bd : 
Mini-High Platforms = a 
Public Address Systems e ° 
Clocks = = 
Telephones - = 
Areas of Refuge e e 

Egress NFPA 130 - Evacuate platform occupant load ® - 

Code from platform in 4 minutes or less 

Review NFPA 130 - Evacuate from most remote point on ° = 
platform to a point of safety in 6 minutes or less 

NFPA 130 =| NFPA 130 - Maximum travel distance on the e - 

Exiting platform to a point at which a means of egress 

Criteria / route leaves the platform should not exceed 325° 

CBC NFPA 130 and CBC - Minimum clear width of 44” ° - 

Exiting should be provided along all platforms, corridors, 

Criteria and ramps serving as a means of egress 
CBC - Egress stairs should be minimum of 44” e - 
wide 
CBC - Minimum door width should be 36” e - 
CBC - Maximum travel distance to exit door s - 
shall not exceed 150’ 


4 Tdentified within the “Optional Facilities Checklist for New Construction and Alterations”, Federal Transit 
Administration Circular 4710.1 (November 4, 2015). See 49 CFR Part 37 for the relevant regulations. 

> The DoB and the Fire Prevention Bureau have allowed the CTA to use a hybrid of NFPA 130 (2014) and the 
CBC on past projects as follows: Reduce NFPA 130 (2014) maximum travel distance of 325’ by 50 percent to 
achieve a maximum dead-end travel distance of 162’-6”. 
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CTA’S RELATED PROGRAMS AND THE C DOT-LED STATIONS 


To achieve accessibility across the entire rail system, all vertically inaccessible stations will be 
retrofitted or rebuilt. While the RPM stations are included within ASAP, planning and design for 
these stations is being conducted through separate processes that will address accessibility within 
the broader context of these programs and projects. As such, the RPM stations may involve a 
more expansive scope of work that includes other interrelated infrastructure work (e.g., track, 
support structures, power substations), with accessibility representing just one aspect of the 
entire project infrastructure scope at these stations. 


Similarly, CTA is developing a Forest Park Branch Master Plan that will build off of the Blue Line 
Vision Study to provide a flexible planning tool in support of discretionary grant applications or 
other future funding opportunities. Similar to RPM, the overall program is inclusive of track and 
systems upgrades beyond station rehabilitations for accessibility and state-of-good repair. The 
Forest Park branch is anticipated to be constructed in conjunction within associated roadway 
improvements by IDOT and therefore may not be completed in a linear fashion. Additionally, 
CTA is prioritizing the Forest Park branch stations for ASAP improvements due to the large gaps 
in the system and age, which may advance station work ahead of track improvements. 


Currently the design and construction for the CDOT-led State/Lake station on the Loop Elevated 
Line is being advanced separately by CDOT as part of the Phase One implementation. It may be 
anticipated that CDOT may lead other future downtown or near downtown stations, especially 
those with significant roadway impacts, such as subway stations. The ASAP plan is agnostic to 
who may construct the stations. 


DESIGN CONSIDERATIONS 


All proposed station improvements will include elevators and/or ramps, accessible entrances, 
accessible routes from curbs to platforms, improved directional signage, removal of platform 
obstructions, accessible employee facilities, and enhanced lighting as appropriate. Within the 
ASAP 20-year horizon period the proposed improvements are in the early stages of project 
development and will evolve over time as ASAP projects advance through more detailed planning 
and design, and construction. While preliminary discussions with some agency partners, such as 
CDOT, IDOT, and MOPD have occurred as part of the ASAP planning process, continued 
dialogue throughout the project development process will be necessary to ensure that station 
designs are coordinated with agency partners and approved and permitted by the DoB. 


Moreover, adding accessibility has the potential to trigger other operational and policy issues, as 
design decisions can have cascading effects and implications for CTA. For example, gap fillers 
provide a smooth accessible pathway between a platform and a train car. Platform obstructions 
can negate the use of CTA’s standard gap filler. Potential solutions include removing or relocating 
platform impediments (if possible), custom gap fillers at specific locations, or modifications to 
berthing areas. With the aid of the working group, many of these issues have been identified and 
more comprehensive solutions will need to be analyzed in greater depth in subsequent phases of 
design. 


Within the spectrum of transit accessibility there are a myriad of design features, materials, and 
applications to enhance accessibility, many of which are not required by regulation. In addition, 
not all transit accessibility options may be applicable to CTA, others require further research and 
public input, and some may not be practical for CTA from an operational and/or policy 
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perspective. CTA will need to analyze these issues in more detail. Therefore, additional 
accessibility enhancements may be incorporated incrementally as designs are refined, 
coordination with agency partners continues, and operational and policy issues are resolved. 


ELEVATOR TYPES 


ASAP station designs include three types of elevator configurations. An elevator type was selected 
for each station based on its relationship to the size and layout constraints of the stationhouse(s) 
and platform(s). The three elevator types and their minimum dimensions are: 


1) Full Turn-Around (9’-10” x 8’-8”) - This type of elevator provides a high level of 
maneuverability within the elevator itself. The stationhouse and platform levels must have 
space available to accommodate these larger elevators. Full turn-around elevators are 
incorporated into designs depending on the amount of unobstructed space outside the 
elevator door at the stationhouse and/or platform level, which can vary between stations. 

2) “L” Turn (9’-10” x 8’-8”) - This type of elevator provides a high level of maneuverability 
within the elevator itself. “L” turn elevators are incorporated into designs depending on 
the amount of unobstructed space outside the elevator door at the stationhouse and/or 
platform level, which can vary between stations. 

3) Pass-Through (6’-6” x 9’-4”) — This type of elevator does not allow for wheelchair turning 
movements within the elevator itself. Pass-through elevators are incorporated into designs 
when widths are restricted at the stationhouse and/or platform level, which can vary 
between stations. 


As previously noted, the unique constraints of inaccessible stations require individualized design 
and engineering solutions to add accessibility. In 2018, the working group reviewed the proposed 
station designs for ASAP Phase One and future ASAP Phases, and revisions were incorporated 
through an iterative process to address feedback. 


With the implementation of the Phase One design, two major improvements to the elevator 
concepts were recommended which will affect some of the schematic design concepts. First, the 
“L” Turn elevators were not advanced as the complex mechanics increased dimensional 
requirements and introduced long-term maintainability issues. Second, the original ASAP plan 
incorporated machine-room less elevators to reduce the necessary expansion footprints. These 
elevators are problematic for permitting and maintenance. CTA’s current design criteria prohibits 
machine-room less elevators and recommends a minimum of a 200 SF machine room to support 
each elevator. 


ASAP || 


CH. 4 PAGE - 35 


CHAPTER 4: TOOLS FOR ENHANCED 
ACCESSIBILITY 


INC REASING ACCESSIBILITY 


WAYFINDING OPPORTUNITIES 


The ASAP goal is to create a vertically accessible rail 
system within 20 years. Looking ahead, the ADA eee 
Advisory Committee requested that the CTA explore 
additional opportunities that go beyond legal 
requirements, to provide enhanced wayfinding for a 
broader segment of the disability community. The 
intent of this request was to identify wayfinding 
options that could make navigating the environment of 
CTA stations easier and more intuitive for people with 
a wide variety of disabilities, including people who are 
DeafBlind, blind, and visually impaired. 


Accessibility means more 
than just the physical 
pathway from the door to 
the train. Providing tools to 
better navigate to and within 
the station is critical. 


In response to the ADA Advisory Committee request, the CTA commenced a high-level review of 
six wayfinding treatments and technologies that may enhance accessibility and be suitable for 
application in CTA stations. CTA is investigating these treatments and technologies by asking 
other transit agencies who have used them about their experience, gathering input from MOPD, 
CDOT, and IDOT about these wayfinding options, and coordinating internally with CTA 
Departments. This information will help the CTA identify potential operational and policy issues 
in order to develop a recommendation about which wayfinding elements would be suitable for 
the CTA system. 


What must also be considered is that some of the wayfinding options are newer technology and 
will require additional research on the state-of-the-practice to better understand their benefits, 
limitations, and appropriateness at key stations, certain types of stations, or system-wide before 
implementation can occur. CTA understands that there is no one wayfinding approach that 
would meet the needs of all transit users and that a combination of different solutions may be 
needed. Ideally, one or more of the wayfinding options described below could be implemented, 
either as a separate pilot or as part of an ASAP station concept. 


The following six wayfinding options were identified as part of ASAP Phase 1 for future 
consideration to assist all who use the rail system, and especially customers who are visually 
impaired, blind, and DeafBlind. One of the items has been successfully installed and is part of 
CTA’s standard design criteria. Updates on discussions and progress for the rest are included. 
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12) Tactile Ground Surface Indicators - The purpose of 
tactile ground surface indicators is to give pedestrians 
who are blind or who have a visual impairment a 
warning of hazards (e.g., warning surfaces at the edge of 
platforms) and directional information to aid navigation 
of the environment (see picture at right). Truncated 
domes at the edge of CTA platforms are in widespread 
use in the United States on transit platform edges and 
the bottom of curb ramps. Tactile directional surfaces 
indicate the direction of travel and are more commonly 
used in Asia, Europe, and Canada. A common concern 
with directional ground surface indicators is that they 
may also create obstructions for wheelchair users when 
placed in a common pathway. 


CTA has reviewed the tactile directional surface pathways 
concept further within the various departments. There are Photo courtesy of Sonali 
concerns with how the pathways will work in complex station Tandon/CTA 
layouts. Within CTA stations, applications may be best served by 

providing the pathway from the entrance(s) to the CA kiosk or 

from the head rail car first door to a CA assistance button. The 

installation of different materials for the pathways will need to 

be carefully coordinated, especially in areas of exterior exposure, 

to avoid long term maintenance issues and tripping hazards. 


2) Floor Graphics - Floor graphics employ color, contrast, and 
markings to identify routes through larger complex stations or 
to transfer connections and to highlight important elements, 
such as fare arrays or elevators, and to help customers navigate = 
stations safely throughout the accessible route, such as : . 
highlighted stair nosings (see picture at right). Floor graphics are ai 
helpful for people who have some sight and rely on that sight, as 1 
well as other aids, to navigate through the environment. 


esl 


Since the original ASAP Plan, CTA has successfully installed 
contrasting stair nosings at Clark and Lake station and Grandon | \ 
the Blue Line. This detail has become required for all CTA Pa (ren 
projects and replacement of treads, when feasible, is included 

with any major renovation. 


Source: CTA (Clark / Lake 
Station) 

Floor graphics are still in consideration, especially at high 

volume or complex stations. Since COVID, there have been 

some lessons learned in the usage of floor graphics and 

durability that can be applied when a trial is completed. 
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3) Directional Signage - Improved directional signage includes 
signage in more locations, with greater font sizes, in high 
contrast, and located in well-lit areas. Since 85 percent of the 
people considered blind or visually impaired retain some vision 
and rely on that limited vision, it is important to provide 
information and directional signage that allows people with low 
vision to navigate independently. 


CTA currently provides required directional and informational 
signage. With all major improvement projects, the signage is 
upgraded to the new standards, which include larger lettering 
and clearer fonts. 


Recently CTA upgraded the wayfinding within the O’Hare 
International Airport to assist all customers, including those 
with disabilities. The signage was designed with large lettering, 
distinctive backgrounds, the CTA train icon, and arrows to 
clearly mark the pathway to the CTA station. Similar 
applications can be used in renovated stations or areas to assist 
in defining the pathways to and from key locations, such as bus 
stops or curb side pickups. 


4) Tactile Maps - Tactile maps are modeled using raised 
surfaces to help people who are blind or visually impaired and 
others to plan routes, for example through a rail station, a 
building, or on bus stop poles to indicate boarding locations. 


The evolution of 3D printing technology makes the option to 
consider tactile maps more readily available to explore. The 
primary hinderance to a large scale implementation of tactile 
maps is the ability to update and replace the maps when they are 
damaged, or information becomes outdated. 


5) Pedestrian Routes to Bus Stops - Ensuring the pedestrian 
routes are accessible from rail stations to connecting bus stops is 
part of full program accessibility. These include treatments 
related to curb ramps, crosswalks with cane detectable surfaces, 
color contrasting cross walk borders, and Accessible Pedestrian 
Signals (see below) that provide information for pedestrians at 
street crossings through audible signals and vibrotactile 
surfaces. CDOT is currently analyzing different technologies for 
Accessible Pedestrian Signals and is working to implement a 
pilot program. 


6) Accessible Pedestrian Signals (APS) - This wayfinding 
option is related to pedestrian routes from rail stations to 
connecting bus stops. APS communicates pedestrian street 
crossing timing information in nonvisual formats (e.g., audible 
signals, vibrotactile signaling). Any street level APS technology 
will require consultation with MOPD as well as coordination 
with CDOT or IDOT for implementation. 
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Source: San Francisco Municipal 
Transportation Agency (SFMTA) 


Source: Chicago Department of 
Transportation (CDOT) 


| fa 77 


Source: DNAinfo/Ewa Kern- 
Jedrychowska 
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7) Tactile Signs at Bus Stops: Outside of rail stations, CTA also 
started a pilot in 2022 to provide tactile signage at bus stops. As 
the trial was evaluated, it was determined that the signage could 
be expanded, including usage within any ASAP station update 
with other wayfinding solutions to assist visually impaired riders 
from the train to the bus stop. Since this initial pilot CTA 
applied for 5310 Mobility funding and received an award to 
complete the tactile bus sign installation. 


8) Destination to Station: One of the most common concerns 
voiced by the accessibility community during meetings for the 
plan update was the route to the station. This was noted as 
especially a concern for stations located where access to the CTA 
station is from bridges over the expressway. While CTA may not 
always have the ability to directly adjust or change the 
infrastructure to the station, they will work to express the 
community concerns when feasible. 


g) Wayfinding Applications (APPs) - APPs send signals to 
smart phones to assist blind or visually impaired users to 
understand navigation information generally provided in a 
visual format. APPs are a developing technology. One limitation 
of this system is that it may only be useful to people with smart 
phones. 


CTA has participated in a subgroup reviewing the usage of these 
applications with other agencies. New York Metro is doing a 
current implementation of a system that is a good test case. 
Even if implemented, cell phone systems are viewed as a 
secondary support as they may not be best for all users. 
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Photo courtesy of CTA/Flickr 


Source: Gatwick Airport / Pointr 
Labs 


Some of the wayfinding options described above may be more suitable for application in CTA 
system than others, while others may be more suitable for application at certain types of stations 


(e.g., key stations). As a next step, CTA will: 


e Continue to review how tactile pathways can be implemented successfully, including 


outreach to the community on usage. 


e Coordinate with CDOT on pedestrian routes outside rail stations that connect with bus 


stops and potential installation of APS. 


e Review the current trial implementation of tactile signage at bus stops and expand with 


lessons learned. 


e Further enhance directional signage and lighting in stations. 


e Continue with seeking feedback on wayfinding APPs from users in other systems on 
adaptability and usability of these APPs. The CTA will remain engaged on the topic with 
the goal of potentially adopting something similar when the technology is more advanced. 
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OTHER ENHANCEMENTS 


With the ASAP Update, CTA explored with the ADA community what worked, and did not work, 
at some of the more recent station improvements. Additionally, CTA did a site visit with ADA 
community members at a station that was undergoing an elevator rehab to understand concerns 
during various project stages. . These discussions provided insights into areas where CTA can 
provide enhancements within all station upgrade projects. 


Areas for improvement include: 


e Placement of elevators in areas with proper lighting, security, and entry. This may be 
challenging within some constrained areas, but a safe waiting environment for an elevator 
is critical to the ability to use the station. 

e Continue and expand the contrasting strip on the nose of stair treads and ensure proper 
lighting at stairs. Clarity of the stairs is a critical item for users with low vision. 

e Inclusion of shelters with a wheelchair area and infrared heater at the first car boarding 
point in all exposed platform stations. Most wheelchair users prefer to enter the first car to 
facilitate boarding and a heated, sheltered waiting environment is desired. 

e Adjacent to benches, provide a clear space for a wheelchair user. This allows them to be 
included in waiting environments with their able party members. 

e Redesign of ADA fare gates, as feasible with security, to allow for a longer time for entry to 
avoid the gate closing while entering. 

e Station design should consider how to incorporate quiet areas where passengers with 
cognitive concerns or other disabilities can find refuge from the main pathways. 

e Stations with major bus transfer points or similar connections to include seated waiting 
areas that are inclusive of all needs and provide next connection information. 

e Provide for a higher contrast signage and button for the customer assistance button. 

e Consider how information can be provided on CTA’s website to preview each station 
regarding accessibility features to allow for pre-familiarization of the location. 

e When art or other visual interest items are included within a station, ensure information 
is provided in other accessible formats. 

e Ifneighborhood or other community information is provided, consider how to work with 
those agencies to include accessible options. 

e CTA is also working with our newly created innovation department to pilot other 
alternative technologies or solutions to create enhancements for the ADA community in 
our station projects. 
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CHAPTER 5: ASAP PHASE TWO AND 


FUTURE ASAP PHASES 


ADDING ACCESSIBILITY 


ASAP PHASE TWO 


With ASAP Phase One in full design or construction, this 
chapter focuses on the eight stations in Table 4 that are 
prioritized for ASAP Phase Two, which include: 


e Oak Park - Green Line (Lake branch) 

e Pulaski - Blue Line (Forest Park branch) 

e Cicero - Blue Line (Forest Park branch) 

e Irving Park - Blue Line (O’Hare branch) 

e Austin — Blue Line (Forest Park branch) 

e Ridgeland - Green Line (Lake branch) 

e North/Clybourn - Red Line (State St subway) 
e Belmont - Blue Line (O’Hare branch) 


ASAP includes creative and 
thoughtful engineering 
solutions to transform CTA’s 
inaccessible stations. 


With the exception of North/Clybourn, CTA has advanced all of the Phase Two stations to a10 
percent concept design. These designs, included in Appendix C, reflect the lessons learned in the 
Phase One implementation and provide the necessary information for enhanced cost estimating. 
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OAK PARK - GREEN LINE (LAKE BRANCH) 


Ce — Park a —_O—( )— ae 


This station is located at 100 S. Oak Park Avenue, Oak Park, in the northeast quadrant of the Oak 
Park Avenue / South Boulevard intersection and serves the western geographic service area. The 
station provides service to residents of the Village of Oak Park. The station history as well as rail 
ridership and bus routes serving this station are as follows: 


Station Configuration Type Embankment 


Opened 1901 
Upgrades Reconstructed 1962 
Rail Ridership (2022) 181,093 


Connecting Bus Route(s) Pace Route #311 - Oak Park Avenue 


The stationhouse is located just above street level and has only stairs for an entrance. The center 
platform is located above the stationhouse on an embankment. The stationhouse is accessed from 
the platform level via two sets of stairs and one up-only escalator. 


The station originally had a secondary entrance to the east of the main stationhouse at Euclid 
Boulevard / South Boulevard intersection. In 1973, the entrance was converted to an unmanned 
exit only facility and subsequently completely closed in the late 1980s. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. Appendix C contains a visual representation of the proposed design for this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications between street-level and stationhouse include the addition of an 
ADA compliant ramp. 

e The existing stairs and escalator to the platform will remain with upgrades to handrails and 
treads as required to meet accessibility requirements. 

e The elevator connecting the stationhouse and platform is proposed to be positioned on the 
paid side of the stationhouse, and centered between the two sets of stairs that connect to the 
platform level. 

e Stairs at the east end of the platform are proposed to be reopened to the public to provide an 
emergency exit through an existing corridor under the inbound tracks. 

e Additional elements include a new ADA compliant CA kiosk / toilet room, electrical room, 
communications room, and elevator machine room to support the upgrades and overall 
accessibility. 
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KEY DESIGN CONSIDERATIONS 


e Embankment integrity. The existing embankment is part of the original construction 
and may be structurally sensitive due to its age. The current design calls for the elevator to 
be located in the stationhouse to limit the impact on existing embankment structures. 

e Adjacent freight rail. An active Class I railroad operates on the abutting embankment. 
The elevator is proposed to be located in the stationhouse to limit interfering with the 
existing abutting embankment structures and railroad operations. 

e Accessible route impediments. The accessible route from curb to the stationhouse is 
currently impeded by steps at the crosswalk and steps leading to the station entrance. Due 
to the existing sidewalk and street configuration, the space is currently inadequate to 
install an ADA compliant ramp unless the pedestrian area is expanded. Additionally, the 
Village of Oak Park is investigating street scape improvements in the area that will need to 
be coordinated to provide a fully accessible pathway from the station house to the 
adjacent sidewalks. 

e Emergency egress. An existing set of stairs (currently closed to the public) are proposed 
to be reopened at the auxiliary Euclid Avenue stationhouse at the east end of the platform 
to meet emergency exiting standards. 

e Historic resource. The Austin (Green) line station was considered a historic resource by 
the State Historic Preservation Office (SHPO). It is anticipated the Oak Park (Green) 
station will be found the same. Modifications to the station will be required to be 
coordinated and approved by SHPO and other agencies with jurisdiction. 


RENDERING 


A conceptual rendering of the Oak Park station shows some of the proposed improvements to 
this station (see Figure 7). 


Figure 7 Proposed Oak Park - Green Line (Lake Branch) Station Planning Rendering 
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PULASKI - BLUE LINE (FOREST PARK BRANCH) 


a —_0—— SEE 


This station is located at 530 S Pulaski Avenue and 531 S Keeler Avenue, Chicago, and serves the 
West geographic service area. This station is located along I-290 (Eisenhower Expressway). The 
stationhouse entrance/exit is located at Pulaski Avenue, which passes over the Expressway. The 
station history as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1958 
Upgrades None 
Rail Ridership (2022) 306,653 


Connecting Bus Route(s) CTA Route #53 - Pulaski 


The station currently has one point of access on Pulaski Avenue. The Keeler Avenue entrance was 
converted to exit only in 1973 and closed permanently in 1978. The stationhouse is at the bridge 
level with a long ramp to the platform located at expressway level. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. Appendix C contains a visual representation of the proposed design for this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications will maintain the primary entrance at Pulaski with the removal of 
the ramp and replacement with an elevator and stairway. 

e The Keeler entrance will be reopened with an accessible ramp to provide two points of egress 
from the station. 

e General improvements to the platform area for safety, wayfinding, and improved passenger 
experience. 


KEY DESIGN CONSIDERATIONS 


e Emergency egress. The proposed design will reopen the Keeler Avenue entrance to 
provide for two emergency egress points. The distance of travel will remain not in 
compliance due to the large distance from the center of platform to the egress points on 
the bridges. 

e Ease of stationhouse access. The ability to get to the station entrances is dependent on 
the IDOT bridge structures. The bridges are scheduled for reconstruction in the next few 
years, and it would be beneficial if they are coordinated with access as requested by the 
ADA community. 

e Historic resource. The Forest Park Blue Line is considered a linear historic resource by 
the State Historic Preservation Office (SHPO). Modifications to the station will be 
required to be coordinated and approved by SHPO and other authorities having 
jurisdiction. 
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A conceptual rendering of the Pulaski station shows some of the proposed improvements to this 
station (see Figure 10). 


Figure 8 Proposed Pulaski - Blue Line (Forest Park Branch) Station Planning Rendering 
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CICERO - BLUE LINE (FOREST PARK BRANCH) 


Cicero @ [a a =a 


This station is located at 720 S Cicero Avenue and 721 S Lavergne Avenue, Chicago, and serves the 
West geographic service area. This station is located along I-290 (Eisenhower Expressway). The 
stationhouse entrance/exit is located at Cicero Avenue, which passes over the Expressway. The 
station history as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1958 
Upgrades None 
Rail Ridership (2022) 197,380 


Connecting Bus Route(s) CTA Route #54 - Cicero 
CTA Route #57 - Laramie 
Pace Route #305 - East Roosevelt Road 
Pace Route #316 — Laramie Avenue 


The station currently has one point of access on Cicero Avenue. The Lavergne pedestrian bridge 
entrance was severely damaged in a fire in 1972 and reopened as exit only in 1973. It was closed 
permanently in 1977. The stationhouse is at the bridge level with a long ramp to the platform 
located at expressway level. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. Appendix C contains a visual representation of the proposed design for this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications will maintain the primary entrance at Cicero with the removal of 
the ramp and replacement with an elevator and stairway. 

e The Lavergne entrance will be reopened with an accessible ramp to provide two points of 
egress from the station. This will require coordination with IDOT for reconstruction and 
reopening of the pedestrian bridge. 

e General improvements to the platform area for safety, wayfinding, and improved passenger 
experience. 


KEY DESIGN CONSIDERATIONS 


e Emergency egress. The proposed design will reopen the Lavergne Avenue entrance to 
provide for two emergency egress points. The distance of travel will remain not in 
compliance due to the large distance from the center of platform to the egress points on 
the bridges. 

e Ease of stationhouse access. The ability to get to the station entrances is dependent on 
the IDOT bridge structures. The bridges are scheduled for reconstruction in the next few 
years, and it would be beneficial if they are coordinated with access as requested by the 
ADA community. 
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Historic resource. The Forest Park Blue Line is considered a linear historic resource by 
the State Historic Preservation Office (SHPO). Modifications to the station will be 


required to be coordinated and approved by SHPO and other authorities having 
jurisdiction. 
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IRVING PARK - BLUE LINE (O’HARE BRANC H) 


Irving Sl m—o—oO—o— 


This station is located at 4131 W. Irving Park Road, Chicago, and serves the Northwest geographic 
service area. This station is located along I-go0/I-94 (Kennedy Expressway). The stationhouse 
entrances/exits are located at Irving Park Road on the north end of the platform, and N. Pulaski 
Road on the south end of the platform. Irving Park and Pulaski both pass under the Expressway. 
The station history as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1970 
Upgrades 2016 at stationhouse and platform levels 
Rail Ridership (2022) 566,895 


Connecting Bus Route(s) CTA Route #54A — North Cicero/Skokie Blvd 
CTA Route #80 - Irving Park 
CTA Route #53 - Pulaski 


The station has three entrances and one exit-only rotogate: one stationhouse with a CA kiosk on 
the south side of Irving Park Road; one high-barrier gate (HBG) entrance on the north side of 
Irving Park Road; one unmanned stationhouse with an HBG on the west side of Pulaski Road; and 
one exit-only rotogate on the east side of Pulaski Road. Each of these egress and ingress points for 
the platform are located under the bridge structures that support I-90/I-94 and the Blue Line 
center platform over Irving Park Road and Pulaski Road. 


CTA has prepared two design concepts for the stationhouse. The recommended plan, which is 
outlined below and included in Appendix C, maintains the elevators at the current main 
entrances to minimize the distance of travel at platform level and continuity of primary station 
access, utilizing narrow pass-thru elevators that require validation during detailed design to 
constructability. The alternative is based on the original ASAP concept which would have placed 
full-sized elevators at the current exit only locations. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications include modifications to the current main Irving Park Road south 
side and Pulaski Road east side entrances to install elevators and upgrade the CA kiosk, 
entrances, and fare arrays for accessibility. 

e The stationhouses on the north side of Irving Park Road west side of Pulaski Road will remain 
unchanged. 

e Sidewalk areas in front of the stations to be modified as necessary to accommodate the 
increased stationhouse areas and considerations for enhanced pedestrian access. 
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KEY DESIGN CONSIDERATIONS 


e Platform width. The center loading area platform width is 12’-2”, which requires the 
utilization of narrower pass through elevators to maintain the shorter pathway to the 
boarding area from the current primary entrances. If during detailed design it is 
determined that the area is still too constrained for elevators and a pathway, the elevators 
will need to be placed in the original ASAP location at the far ends, increasing path of 
travel distance for users. The platform cannot be widened significantly due to the location 
between the IDOT expressway lanes and bridge structures. 

e Stationhouse size and site constraints. The size of the existing stationhouses cannot 
accommodate the new work without expansion. The proposed Pulaski stationhouse will 
also require a permit/agreement from the City of Chicago to accommodate the proposed 
stationhouse, the sidewalk area will be relocated. IDOT will also require coordination, 
especially for any modifications into the embankment / walls of the current bridge 
structure. Given the various needs of the transportation partners, all proposed changes 
will require extensive inter-agency coordination between the CTA, CDOT, and IDOT. 

e Multimodal connections. There are multiple pedestrian crossings and bus connections 
that provide access to the existing station. While the existing bus stop locations would not 
be impacted by the proposed stationhouses, pedestrian access will need to be enhanced. 
Due to the presence of expressway on and off ramps, there is a large amount of vehicular 
traffic and turning movements in the area. Inter-agency coordination will be necessary to 
evaluate crosswalk options, street configuration alternatives, and any traffic study 
requirements before crosswalk improvements are implemented. 

e Emergency egress. The platform length in relation to the existing and proposed 
entrances is too long to meet emergency exiting standards and additional emergency exits 
cannot be added without major implications to the interstate facility. 

e Historic resource. The O'Hare Blue Line is considered a linear historic resource by the 
State Historic Preservation Office (SHPO). Modifications to the station will be required to 
be coordinated and approved by SHPO and other authorities having jurisdiction. 
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AUSTIN - BLUE LINE (FOREST PARK BRANCH) 


Austin @ Sa =e = 


This station is located at 1050 S Austin Avenue and 1050 S Lombard Avenue, Chicago, and serves 
the West geographic service area. This station is located along I-290 (Eisenhower Expressway). 
The primary stationhouse entrance/exit is located at Austin Avenue, which passes over the 
Expressway with a secondary entrance/exit on Lombard Avenue. The station history as well as rail 
ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1960 
Upgrades None 
Rail Ridership (2022) 208,113 


Connecting Bus Route(s) CTA Route #91 - Austin 
Pace Route #315 —- Austin Boulevard 


The station currently has two points of access. The primary entrance is on Austin Avenue with a 
long ramp from the expressway level to the platform. A secondary entrance is on Lombard 
Avenue with a high-barrier gate (HBG) unmanned access point and a stairway down to a long 
track level walkway to the platform. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. Appendix C contains a visual representation of the proposed design for this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications will maintain the primary entrance at Austin with the removal of 
the ramp and replacement with an elevator and stairway. 

e The Lombard entrance will be modified to provide for a full accessible entry with ramp to 
platform level. 

e General improvements to the platform area for safety, wayfinding, and improved passenger 
experience. 


KEY DESIGN CONSIDERATIONS 


e Emergency egress. Due to the spacing of the entrances being dictated by the bridges, the 
distance of travel will remain not in compliance. 

e Ease of stationhouse access. The ability to get to the station entrances is dependent on 
the IDOT bridge structures. The bridges are scheduled for reconstruction in the next few 
years, and it would be beneficial if they are coordinated with access as requested by the 
ADA community. 

e Coordination with Future IDOT work. Part of the I-290 reconstruction project is to 
remove the center ramps from the Austin and Harlem locations to more conventional side 
ramps. This will require some significant roadway profile revisions in the area of the 
Austin station and may affect the bridge heights. If the IDOT project is not done at the 


ASAP || 


CH. 5 PAGE - 50 


same time as the CTA project, temporary work may be required to facilitate the 
intermediate conditions. 

Historic resource. The Forest Park Blue Line is considered a linear historic resource by 
the State Historic Preservation Office (SHPO). Modifications to the station will be 
required to be coordinated and approved by SHPO and other authorities having 


jurisdiction. 
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RIDG ELAND - GREEN LINE (LAKE BRANCH) 


Ridgeland @ =—o—Oo— =e 


This station is located at 36 N. Ridgeland Avenue, Oak Park, in the northeast quadrant of the 
Ridgeland/South Boulevard intersection and serves the western geographic service area. The 
station provides service to the residents of the Village of Oak Park. The station history as well as 
rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Embankment 


Opened 1901 
Upgrades Reconstructed 1962 
Rail Ridership (2022) 159,921 


Connecting Bus Route(s) CTA Route #86 -Narragansett / Ridgeland 
Pace Route #314 —- Ridgeland 


The stationhouse is located just above street level at the northeast quadrant of the Ridgeland 
Avenue/South Boulevard intersection. The center platform is located above the stationhouse on 
an embankment. The stationhouse is accessed from platform level via one stairway. The existing 
station was built concurrently with the Austin and Oak Park Green Line stations; therefore many 
of the design constraints are similar. Unlike the Austin and Oak Park stations, the Ridgeland 
station is not configured with an access point on the east end of the platform. Instead, the station 
currently has a single access point through the stationhouse. The platform begins to the east of 
the stationhouse, so the clearance issues around the stairs are not an issue. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications between street level and stationhouse will include the addition of 
a ramp out into the existing sidewalk. 

e The elevator connecting the stationhouse and platform is proposed to be positioned across 
from the base of the stairs to access the platform. 

e The stair to the platform will be removed and replaced with a narrow stair that still meets 
code requirements to allow for passage from the elevator to the boarding area at platform 
level. 

e Other stationhouse improvements include an accessible fare array, CA kiosk / toilet room, 
and electrical / communications upgrades. 

e Anaccess point on the east end of the platform is proposed to provide an emergency exit 
through an adjoining exit corridor under the inbound tracks and through the embankment 
wall. 
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KEY DESIGN CONSIDERATIONS 


e Embankment integrity. The existing embankment is part of the original construction 
and may be structurally sensitive due to its age. The current design calls for the elevator to 
be located in the stationhouse to limit the impact on existing embankment structures. 
(Embankment impacts are described as part of the emergency egress design constraint.) 

e Adjacent freight rail. An active Class I railroad operates on the abutting embankment. 
The elevator is proposed to be located in the stationhouse to limit interfering with the 
existing abutting embankment structures and railroad operations. 

e Stationhouse layout. The existing stationhouse layout limits the ability to implement 
accessibility improvements throughout the accessible route. The stationhouse layout is 
proposed to be reconfigured to accommodate a wheelchair accessible route, which 
requires extension of the station house into the current pedestrian areas, including a 
revised curb line and relocated bike parking. The proposed changes will require agency 
coordination with the Village of Oak Park. 

e Emergency egress. Unlike the Austin and Oak Park stations, the Ridgeland station is not 
configured with an access point on the east end of the platform. Therefore, emergency exit 
stairs are proposed to be added from the platform in addition to a new exit corridor under 
the inbound tracks. A secured opening through the abutment wall is also proposed for 
emergency exiting only. Due to the age of the embankment wall and its unknown 
condition, there is a higher level of risk with respect to disturbing the embankment 
structure. In case the embankment wall has stability issues, an alternative option would 
add an exterior stair and walkway over the inbound tracks, embankment wall, and land at 
ground level. 

e Historic resource. The Austin (Green) line station was considered a historic resource by 
the State Historic Preservation Office (SHPO). It is anticipated the Ridgeland station will 
be found the same. Modifications to the station will be required to be coordinated and 
approved by SHPO and other agencies with jurisdiction. 


RENDERING 


A conceptual rendering of the Ridgeland station shows some of the proposed improvements to 
this station (see Figure 9). 


Figure 9 Proposed Ridgeland - Green Line (Lake Branch) Station Planning Rendering 
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NORTH/ CLYBOURN - RED LINE (STATE STREET SUBWAY) 


North/ @ =x sl —as 


Clybourn 


This station is located at 1599 N. Clybourn Avenue, Chicago, and serves the northern geographic 
service area. The station history as well as rail ridership and bus routes serving this station are as 
follows: 


Station Configuration Type Subway Side Platforms 


Opened 1943 
Upgrades 2010 (Plaza) 
Rail Ridership (2022) 852,006 


Connecting Bus Route(s) CTA Route #8 - Halsted 
CTA Route #Ng - Ashland (Overnight Only) 
CTA Route #72 - North 


The subway station currently has one point of access located at street level at the northeast corner 
of the North/Clybourn intersection. The stationhouse at street level connects to the mezzanine 
level via stairs where customers can transfer between and traverse to inbound and outbound 
platforms. The inbound and outbound platforms are each connected to the mezzanine level with 
one stairway and one up-only escalator. Trains can be accessed at dual platforms, with trains 
operating on center tracks. This subway configuration is not commonly found on the CTA rail 
system. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e Anew elevator is proposed to be added within the existing street-level stationhouse at 
North/Clybourn, providing access to the mezzanine and the outbound platform. 

e Asecond elevator is proposed at mezzanine-level to access the inbound platforms. 

e Inorder to increase capacity and provide additional egress, a new access point is proposed on 
the east side of Dayton Street, south of North Avenue. The new mezzanine-level Dayton 
Street stationhouse would be accessed from street level by a new elevator, stair, and up-only 
escalator. 

e The paid side of the Dayton Street entrance would connect at the mezzanine level with the 
existing stairs and escalators and the two new elevators to and from the platforms. 

e To meet egress requirements, a new stair is proposed at the northwest quadrant of the 
Halsted/Clybourn intersection to serve the southeast end of the platform. 

e Overall, the proposed modifications maintain the existing stairs and escalators. 


KEY DESIGN CONSIDERATIONS 


e Side platform configuration. The side platform subway configuration requires multiple 
levels of access: stationhouse at street level, mezzanine corridor, and platform. This 
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configuration presents challenges for the placement of elevators. At North/Clybourn, one 
elevator is able to serve the street-level stationhouse, the mezzanine-level corridor and the 
outbound platform, with a second elevator from the mezzanine level corridor to the 
inbound platform. A third elevator from street level to the new Dayton mezzanine-level 
entrance will allow customers to access the two elevators from the mezzanine-level 
corridor to the two platforms. 

Limited entrance/exit points. There is currently only one point of egress and ingress to 
the station from the existing street-level stationhouse at the southeast corner of North 
Avenue/Clybourn Avenue. This single point of access means that all travelers must funnel 
through the same route to enter and exit the station, which often becomes congested at 
this high ridership station. A previously closed auxiliary entrance/exit south of Clybourn 
Avenue on the east side of Dayton Street is proposed to be reopened. Unlike the main 
stationhouse at North Avenue/Clybourn Avenue that is located at street level, the Dayton 
auxiliary access point would be located at mezzanine level and would be accessed from 
street level via a new stair, elevator and an up-only escalator. All operations, including the 
CA Kiosk, are proposed to be located at mezzanine level. To meet exiting requirements, a 
third stair-only exit at the Halsted/Clybourn intersection is proposed via an existing 
corridor at mezzanine level above the tracks. This corridor will be reopened to a new 
stairway leading up to street level at the northwest quadrant of Halsted/Clybourn. 
Property impacts. Tenant space is currently leased in a portion of the stationhouse 
building. Access to the tenant space may be impacted due to the placement of one of the 
elevators within the existing main stationhouse. 
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BELMONT - BLUE LINE (O’HARE BRANC H) 


| Belmont @ es —eo—O—e— 


This station is located at 3355 W. Belmont Avenue, Chicago, and serves the Northwest geographic 
service area. The station history as well as rail ridership and bus routes serving this station are as 
follows: 


Station Configuration Type Subway Center Platform 


Opened 1970 
Upgrades 2019 (Plaza) 
Rail Ridership (2022) 826,171 


Connecting Bus Route(s) CTA Route #77 - Belmont 
CTA Route #82 - Kimball / Homan 


The subway station currently has one point of access located at street level at the southeast 
quadrant of the Belmont Avenue/Kimball Avenue intersection. The stationhouse at mezzanine 
level is accessed from platform level via one stairway and one up-only escalator. One stairway, 
and one up-only escalator, connects the stationhouse with the north end ofa center loaded 
platform. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all existing stairways and escalators. 

e One proposed elevator will provide access between street level and the unpaid side of the 
stationhouse. 

e One elevator will provide access between the paid side of the stationhouse and the platform. 

e An additional exit only stairway is proposed to the west side of Kimball Avenue near Belmont 
to meet exiting requirements. 

e Anemergency stairway is proposed to be placed at the south end of the platform and provide 
a street-level exit at Barry Avenue/Kimball Avenue. 


KEY DESIGN CONSIDERATIONS 


e Limited entrance/exit points. The existing station has one point of egress and ingress. 
An emergency exit-only set of stairs is proposed to be added at the southern end of the 
platform, with the street level exit located in the parkway on the north side of Barry 
Avenue and east of Kimball Avenue. 

e Utility coordination. To maintain 10-car platforms and provide the necessary emergency 
egress at the south end, a significant amount of work within the roadway is required. It is 
anticipated this will necessitate a large amount of utility coordination and potential 
relocation. 
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e Historic resource. The O’Hare Blue Line is considered a linear historic resource by the 


State Historic Preservation Office (SHPO). Modifications to the station will be required to 
be coordinated and approved by SHPO and other authorities having jurisdiction. 


A conceptual rendering of the Belmont station shows some of the proposed improvements to this 
station (see Figure 10). 


Figure 10 Proposed Belmont - Blue Line (O’Hare Branch) Station Planning Rendering 
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ADAMS/ WABASH - (LOOP ELEVATED) 


This station is located at 201 S. Wabash Avenue, Chicago, and serves the CBD geographic service 
area. The station is located above the intersection of Wabash Avenue and Adams Street. The 
station is listed as a contributor to the Loop Retail National Register of Historic Places district and 
is also encumbered by the 1981 Master Plan for the Loop Elevated: Rehabilitation and Historic 
Preservation (City of Chicago, CTA) that identifies its trestle as NRHP eligible. The station history 
as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Elevated 


Opened 1896 

Upgrades Cosmetically refurbished in 1989 

Rail Ridership (2022) 1,083,952 

Connecting Bus Route(s) CTA Route #1 — Bronzeville / Union Station 


CTA Route #7 - Harrison 
CTA Route #28 - Stony Island 
CTA Route #126 - Jackson 
CTA Route #151 - Sheridan 


The station currently has four stairways connecting the street to the stationhouse at mezzanine 
level. There are four stairways connecting the paid side of the stationhouse to the platform, and 
three exit only stairs at platform level. Two sky bridges allow customers to transfer between the 
inner or outer loop platforms. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed design requires reconstruction of this elevated station, due to the age and 
condition, significant deterioration of the existing station elements, and issues with 
maintainability. 

e The mezzanine level would be removed, and separate stationhouses are proposed to be 
located at platform-level to serve inner or outer loop destinations. 

e Removal of the mezzanine at stationhouse level will require one additional CA booth so that 
both the inner and outer platforms are served. 

e Each stationhouse is proposed to be served by two sets of stairs, one elevator, and one up-only 
escalator between street and platform levels. 

e One sky bridge at the southern end is proposed to enable transfers, as well as a stairway and 
one elevator at each platform to access the sky bridge. 

e The inner loop emergency exit stairway at the south end of the inner loop platform would be 
rebuilt. 


KEY DESIGN CONSIDERATIONS 


e Station age and condition. Due to the age and condition of existing station components, 
complete station reconstruction is warranted. Incorporating new elements into the 
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current infrastructure is not a cost-effective option. The best value for CTA is to rebuild 
the station to meet modern design standards. 

Mezzanine height restrictions. In addition to water infiltration and maintainability 
issues, headroom and vertical clearance requirements cannot accommodate a 
reconstructed mezzanine; therefore, the two stationhouses are proposed to be located at 
platform level. Eliminating the mezzanine would shift the stairs connecting the street and 
platform further from the intersection, which would help alleviate pedestrian congestion 
at the intersection quadrants. This proposed design also provides central locations for the 
elevators at street level and minimizes conflicts with customers using the stairs or 
escalators at platform level. 

Escalator access. With the removal of the mezzanine, customers will need to travel over 
40 steps from street level to the proposed stationhouse at platform level. Given that this is 
a high ridership station, escalators not only offer a key customer amenity, but also 
expedite stationhouse access. 

Historic designation. The existing elevated trestle structure, which is not part of the 
stationhouse, is a historic element of the station. Therefore, the CTA will seek ways to 
avoid, minimize, or mitigate any potential adverse effects as a result of new station 
construction. CTA will need to mitigate the impact to the trestle before construction of 
the new station begins, likely through architectural photography, exhibit, or donation. 
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OAK PARK - BLUE LINE (FOREST PARK BRANC H) 


This station is located at 950 S Oak Park Avenue and 950 S East Avenue, Oak Park, and serves the 
West geographic service area. This station is located along I-290 (Eisenhower Expressway). The 
primary stationhouse entrance/exit is located at Oak Park Avenue, which passes over the 
Expressway with a secondary entrance/exit on East Avenue. The station history as well as rail 
ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1960 

Upgrades None 

Rail Ridership (2022) 164,142 

Connecting Bus Route(s) Pace Route #31 - Oak Park Avenue 


The station, along with Harlem, is exactly the same as the Phase Two Austin station. It currently 

has two points of access. The primary entrance is on Oak Park Avenue with a long ramp from the 
expressway level to the platform. A secondary entrance is on East Avenue with a high-barrier gate 
(HBG) unmanned access point and a stairway down to a long track level walkway to the platform. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications will maintain the primary entrance at Oak Park with the removal 
of the ramp and replacement with an elevator and stairway. 

e The East entrance will be modified to provide for a full accessible entry with ramp to platform 
level. 

e General improvements to the platform area for safety, wayfinding, and improved passenger 
experience. 


KEY DESIGN CONSIDERATIONS 


e Emergency egress. Due to the spacing of the entrances being dictated by the bridges, the 
distance of travel will remain not in compliance. 

e Ease of stationhouse access. The ability to get to the station entrances is dependent on 
the IDOT bridge structures. The bridges are scheduled for reconstruction in the next few 
years, and it would be beneficial if they are coordinated with access as requested by the 
ADA community. 

e Coordination with Future IDOT work. Part of the I-290 reconstruction project is to 
remove the center ramps from the Austin and Harlem locations to more conventional side 
ramps. At Oak Park, there may be some coordination with the highway horizontal and 
vertical realignment. If the IDOT project is not done at the same time as the CTA project, 
temporary work may be required to facilitate the intermediate conditions. 

e Historic resource. The Forest Park Blue Line is considered a linear historic resource by 
the State Historic Preservation Office (SHPO). Modifications to the station will be 
required to be coordinated and approved by SHPO and other authorities having 
jurisdiction. 
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HARLEM - BLUE LINE (FOREST PARK BRANCH) 


This station is located at 701 S Harlem Avenue and 700 S Circle Avenue, Oak Park, and serves the 
West geographic service area. This station is located along I-290 (Eisenhower Expressway). The 
primary stationhouse entrance/exit is located at Harlem Avenue, which passes over the 
Expressway with a secondary entrance/exit on Circle Avenue. The station history as well as rail 
ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1960 

Upgrades None 

Rail Ridership (2022) 164,142 

Connecting Bus Route(s) Pace Route # 307 —- Harlem Avenue 


The station, along with Oak Park, is exactly the same as the Phase Two Austin station. It currently 
has two points of access. The primary entrance is on Harlem Avenue with a long ramp from the 
expressway level to the platform. A secondary entrance is on Circle Avenue with a high-barrier 
gate (HBG) unmanned access point and a stairway down to a long track level walkway to the 
platform. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications will maintain the primary entrance at Oak Park with the removal 
of the ramp and replacement with an elevator and stairway. 

e The East entrance will be modified to provide for a full accessible entry with ramp to platform 
level. 

e General improvements to the platform area for safety, wayfinding, and improved passenger 
experience. 


KEY DESIGN CONSIDERATIONS 


e Emergency egress. Due to the spacing of the entrances being dictated by the bridges, the 
distance of travel will remain not in compliance. 

e Ease of stationhouse access. The ability to get to the station entrances is dependent on 
the IDOT bridge structures. The bridges are scheduled for reconstruction in the next few 
years, and it would be beneficial if they are coordinated with access as requested by the 
ADA community. 

e Coordination with Future IDOT work. Part of the I-290 reconstruction project is to 
remove the center ramps from the Austin and Harlem locations to more conventional side 
ramps. This will require some roadway profile revisions in the area of the Harlem station 
and may affect the bridge heights. If the IDOT project is not done at the same time as the 
CTA project, temporary work may be required to facilitate the intermediate conditions. 

e Historic resource. The Forest Park Blue Line is considered a linear historic resource by 
the State Historic Preservation Office (SHPO). Modifications to the station will be 
required to be coordinated and approved by SHPO and other authorities having 
jurisdiction. 
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WASHING TON/ DEARBORN - BLUE LINE (DEARBORN STREET SUBWAY) 


This station is located at 19 N. Dearborn Street, Chicago, and serves the CBD geographic service 
area. The stationhouse entrances/exits are located at mid-block between Randolph and 
Washington, and between Washington and Madison. The station history as well as rail ridership 
and bus routes serving this station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1951 
Upgrades Rehabilitated 1982 to 1984 
Rail Ridership (2022) 1,846,738 


Connecting Bus Route(s) CTA Route #J14 - Jeffery Jump 
CTA Route #20 - Madison 
CTA Route #22 - Clark 
CTA Route #36 - Broadway 
CTA Route #56 —- Milwaukee 
CTA Route #60 - Blue Line/26th 
CTA Route #124 - Navy Pier 
CTA Route #157 - Streeterville/Taylor 


The station currently has two points of access on Dearborn Street: one at mid-block between 
Randolph and Washington and one between Washington and Madison. The Randolph/Madison 
stationhouse at mezzanine level is accessed from the street by three sets of stairs, and the 
Washington/Madison stationhouse at mezzanine level is accessed from the street by four sets of 
stairs. Two sets of stairs and two up-only escalators connect the platform level to the 
Randolph/Washington stationhouse. The Washington/Madison stationhouse is connected via 
one stair and one up-only escalator to the north loading area platform, and a double-wide exit 
stair from the south non-loading area platform. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all of the existing stairs and escalators between the 
street and stationhouse levels, and between stationhouse and the platform. 

e One elevator is proposed to be added between street level and each stationhouse. 

e One elevator is proposed to be added between each stationhouse and platform. 


KEY DESIGN CONSIDERATIONS 


e Co-location of the stair, escalator, and elevator. The platform loading area is located 
between the Randolph/Washington stationhouse (north) and the Washington/Madison 
stationhouse (south). The stationhouse cannot accommodate the mezzanine to platform 
elevator within its existing geometry and size. A corridor on the paid side of the 
Randolph/Washington stationhouse is proposed to extend to the south under Dearborn 
Street directly in-line with the existing inbound platform area. A corridor on the paid side 
of the Washington/Madison stationhouse is proposed to extend to the north under 
Dearborn Street directly in-line with the existing outbound platform area. These corridors 
will provide access to and from the elevators that serve customers between the 


ASAP || 


CH. 5 PAGE - 62 


stationhouse and platform levels, landing near the midpoint of the platform to provide 
centralized access for inbound and outbound trains. 

Impacts to the Daley Center. Placement of the street-level elevator between Randolph 
and Washington would be coordinated with the underground pedestrian walkway (the 
Pedway) that connects with the Daley Center and the stationhouse. The street-level 
elevator is proposed to connect with the Randolph/Washington stationhouse west of the 
stairs, connecting the street and mezzanine levels on the west side of Dearborn. The 
elevator would not interfere with the existing security booth that monitors traffic to the 
underground parking facility. 

Impacts to the George W. Dunne Cook County Office Building. Placement of the 
street-level elevator between Washington and Madison, and immediately north of 
Calhoun Place would be coordinated with the underground pedestrian walkway (the 
Pedway) that connects with the George W. Dunne Cook County Office Building and the 
stationhouse. The street-level elevator is proposed to connect with the 
Washington/Madison stationhouse north of the Calhoun Place (alley) on the west side of 
Dearborn. 
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DAMEN - BLUE LINE (O’HARE BRANCH) 


This station is located 1558 N. Damen Avenue, Chicago, on the west side of Damen approximately 
one-half block south of Milwaukee and North Avenues and serves the Northwest geographic 
service area. The station is NRHP eligible per the CTA 1989 Programmatic Agreement. The station 
is also listed as contributor to Wicker Park National Register of Historic Places district and as a 
contributor to the City of Chicago Milwaukee Avenue Landmark District. The station history as 
well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Elevated 


Opened 1895 
Upgrades 1980; 2015 at stationhouse level 
Rail Ridership (2022) 947,465 


Connecting Bus Route(s) CTA Route #50 - Damen 
CTA Route #56 - Milwaukee 
CTA Route #72 - North 


The historic street level stationhouse is located on the west side of Damen Avenue. A set of stairs 
leads to each of the inbound and outbound platforms from the stationhouse. Trains operate on 
center tracks. An existing, exit-only, stairway is located from the north end of the outbound 
platform to the north side of North Avenue. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain the existing stairways. 

e One elevator is proposed to be added to access the inbound platform and one elevator is 
proposed to be added to access the outbound platform. 

e Two new stairs are proposed to be added for emergency exit only. These are proposed to be 
placed on the east side of Damen Avenue to serve both the inbound and outbound platforms. 

e The non-loading area located at the north end of the outbound platform is proposed to be 
widened. 


KEY DESIGN CONSIDERATIONS 


e Historic designation. As a historic station, CTA will seek ways to avoid, minimize, or 
mitigate any potential adverse effects as a result of alterations. The proposed design takes 
into account the public-facing historic elements of the station, principally the 
stationhouse facade that represents the character defining feature of the station by placing 
the inbound and outbound elevators in locations that do not necessitate modifications to 
the historic stationhouse facade. 

e Platform widths. Overall, narrow platform widths restrict customer capacity at this high 
ridership station. The southeast ends of both the inbound and outbound platforms are 
narrower than other sections of the platforms. The southeast ends of the inbound and 
outbound platforms are proposed to the widened to create a consistent platform width of 
12”. Moreover, the existing outbound platform between the loading platform and North 
Avenue includes a narrow passageway with the 2’ wide tactile warning tiles along the 
platform edge, resulting in only a 2’-5” smooth walkway within this section. The proposed 
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station design increases this section of platform width to 7’ to accommodate a minimum 
width of 5’ for wheelchair passing and turning space without touching the truncated 
domes. 

Property impacts. The outbound elevator may be placed within the back of an adjacent 
building, which will require an agreement with the owner or land acquisition. Widening 
the north end of the outbound platform will also require air rights agreements with 
several private landowners. The widening of the south end of the inbound platform occurs 
over a public alley. 

Emergency egress. Two emergency exits (one for the inbound and one for the outbound 
platforms) are proposed to be added on the east side of Damen Avenue. The outbound 
exit will be within CTA property at ground level and the inbound exit will require a 
sidewalk bump-out on the east side of Damen Avenue, which would eliminate two 
metered parking stalls. 
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DIVISIO N/ MILWAUKEE - BLUE LINE (DEARBORN STREET SUBWAY) 


This station is located at 1200 N. Milwaukee Avenue, Chicago, and serves the Northwest 
geographic service area. The station history as well as rail ridership and bus routes serving this 
station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1951 
Upgrades None 
Rail Ridership (2022) 906,421 


Connecting Bus Route(s) CTA Route #9/Xg - Ashland 
CTA Route #56 — Milwaukee 
CTA Route #70 - Division 


The station currently has two points of access via stairs on the east and west sides of Ashland 
Avenue and between Division and Milwaukee. Two sets of bi-directional stairs and one set of exit 
only stairs connect the center loaded platform with the stationhouse at mezzanine level. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain the stairway between street and stationhouse on the 
west side of Ashland Avenue, but the stairway on the east side would be removed. 

e The stationhouse is proposed to be expanded to extend under the intersection island at street- 
level known as Polonia Triangle. This expansion will provide a direct connection between 
Polonia Triangle and the unpaid side of the stationhouse via an elevator, stairway, and an up- 
only escalator. 

e On the paid side of the stationhouse there are proposed to be two stairs and one elevator 
between the stationhouse and platform, and one exit-only stair and one exit-only escalator 
from platform to stationhouse. 


KEY DESIGN CONSIDERATIONS 


e Six-corner intersection configuration. At street level, the six-corner intersection 
presents challenges for a centrally located elevator that does not impede sidewalk users. 
Two existing stairs provide connections between the street and stationhouse level. One 
stair is located on a narrow sidewalk with adjacent buildings where space is inadequate for 
an elevator, and the other stair is located on a pedestrian island, known as the Polonia 
Triangle, in the center of this intersection. Polonia Triangle is an optimal location for an 
elevator due to its: central location relative to the intersection configuration; location of 
bus stops around the island to support multimodal connectivity; size and available space 
to accommodate stairs, an escalator, and an elevator next to each other; and landing at 
stationhouse level at a location close to the CA kiosk. Over time Polonia Triangle has 
evolved into a space for various community uses. Further coordination with community 
groups and Special Service Area representatives to gather input and incorporate potential 
design modifications, including relocating the existing fountain within the Polonia 
Triangle, will be necessary to ensure that the proposed station design is responsive to 
community needs. 
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Potential street reconfiguration and island expansion. Based on initial discussions 
with CDOT, the existing island area may be expanded in the future and the number of 
travel lanes may be reduced prior to the proposed station upgrades. The potential 
expansion of this island presents an attractive opportunity to add accessibility at this 
central location without impacting the community uses of the Polonia Triangle space. 
However, reducing travel lanes on Ashland is not consistent with other CTA transit 
planning efforts. 

Stationhouse size and layout. The existing stationhouse size and layout cannot 
functionally accommodate elevators. The stationhouse layout is proposed to be 
reconfigured and its footprint expanded to accommodate the addition of elevators, to 
provide an unobstructed accessible route, and generally enhance circulation and customer 
capacity at this high ridership station. 
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CHIC AGO/ MILWAUKEE - BLUE LINE (DEARBORN STREET SUBWAY) 


This station is located at 800 N. Milwaukee Avenue, Chicago, and serves the Northwest 
geographic service area. The station history as well as rail ridership and bus routes serving this 
station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1951 
Upgrades None 
Rail Ridership (2022) 586,427 


Connecting Bus Route(s) CTA Route #56 — Milwaukee 
CTA Route #66 - Chicago 


The station currently has three points of access via stairs at the Chicago/Milwaukee/Ogden/May 
intersection. These stairs are located as follows: (1) North side of Chicago between May and 
Ogden; (2) South side of Chicago west of Milwaukee; and (3) In the center island bordered by 
Chicago, Ogden, and Milwaukee. One stairway and one up-only escalator connect the midpoint of 
a center loaded platform with the stationhouse at mezzanine level. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all existing stairways and the up-only escalator that are 
currently in use. 

e One proposed elevator, located in the intersection island, will provide access between street 
level and the unpaid side of the stationhouse. 

e One proposed elevator will provide access between the paid side of the stationhouse and the 
platform. 

e Anemergency stair is proposed at the south end of the platform to provide a street-level exit 
near the east quadrant of the Milwaukee Avenue/Ogden Avenue intersection. 


KEY DESIGN CONSIDERATIONS 


e Six-corner intersection configuration. At street level, the six-corner intersection 
presents challenges for a centrally located elevator that does not impede sidewalk users. 
Three existing stairs provide connections between the street and stationhouse level, two of 
which are located on narrow sidewalks with adjacent buildings where space is inadequate 
for elevators. The third stair is located on a pedestrian island in the center of this 
intersection. The island location is optimal for an elevator due to its central location 
relative to the intersection configuration and landing at stationhouse level at a location 
close to the CA kiosk. 

e Potential pedestrian island expansion. As part of the ASAP effort CTA initiated 
discussions with CDOT related to future roadway configurations in the station area. 
CDOT is assessing whether to expand the existing island area and reconfigure the 
roadway. Should these changes materialize at some point in the future, the proposed 
station design will be updated to utilize more of the expanded island. 


ASAP || 


CH. 5 PAGE - 68 


e Co-location of the stair, escalator, and elevator. The stationhouse cannot 
accommodate the mezzanine to platform elevator within its existing geometry and size. A 
corridor on the paid side of the stationhouse is proposed to extend southeast under 
Milwaukee Avenue and directly above and in-line with the existing inbound platform. 
This corridor will provide access to and from the elevator between the stationhouse and 
platform levels, landing near the midpoint of the platform to provide centralized access 
for inbound and outbound trains. 
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MONROE, STATE - RED LINE (STATE STREET SUBWAY) 


This station is located at 26 S. State Street, Chicago, and serves the CBD geographic service area. 
The stationhouse entrances/exits are located at mid-block between Madison and Monroe, and 
between Monroe and Adams. The station history as well as rail ridership and bus routes serving 
this station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1943 
Upgrades None 
Rail Ridership (2022) 988,180 


Connecting Bus Route(s) CTA Route #2 —- Hyde Park Express 
CTA Route #6 — Jackson Park Express 
CTA Route #10 —- Museum of Science & Industry 
CTA Route #29 - State 
CTA Route #36 - Broadway 
CTA Route #62 — Archer 
CTA Route #146 - Inner Drive / Michigan Express 
CTA Route #148 - Clarendon / Michigan Express 


The station currently has two points of access on State Street: one is located at mid-block between 
Madison and Monroe and the other between Monroe and Adams. Both stationhouses are at 
mezzanine level and are accessed at platform level via two stairs and two up-only escalators. Both 
stationhouses are connected to the platform in the same manner by two sets of stairs and one up- 
only escalator. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all of the existing stairs and escalators between the 
street and stationhouse levels, and between stationhouse levels and the platform. 

e One elevator is proposed to be added between street level and each stationhouse. 

e One elevator is proposed to be added between each stationhouse and platform. 


KEY DESIGN CONSIDERATIONS 


e Adjacent pedestrian traffic. Potential conflict with pedestrian traffic could occur on 
State Street. The existing two stationhouses (mid-block between Madison and Monroe, 
and Monroe and Adams) on State Street are each served by two stairs and two escalators. 
To minimize conflicts with the existing stairs and escalators, elevators are proposed to be 
located at the midpoint between them. For the Madison/Monroe entrance, the elevator is 
proposed to be located on the west side of State Street because of existing property lines 
on the east side of the street. For the Monroe/Adams entrance the elevator is proposed to 
be located on the east side of State Street, due to an active alley on the west side of State 
Street. 

e Co-location of the stair, escalator, and elevator. The platform loading area is located 
between the Madison/Monroe stationhouse (north) and the Monroe/Adams stationhouse 
(south). The stationhouses cannot accommodate the mezzanine to platform elevator 
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within their existing geometry and size. A corridor on the paid side of the 
Madison/Monroe stationhouse is proposed to extend to the south under State Street 
directly in-line with the existing inbound platform. A corridor on the paid side of the 
Monroe/Adams stationhouse is proposed to extend to the north under State Street 
directly in-line with the existing outbound platform. These corridors will provide access to 
and from the elevators that serve customers between the stationhouse and platform levels, 
landing near the midpoint of the platform to provide centralized access for inbound and 
outbound trains. 


ASAP || 


ASAP PHASE FOUR 


HARRISON - RED LINE (STATE STREET SUBWAY) 


The Harrison Street station is served by two separate stationhouses. The manned stationhouse is 
located at 608 S. State Street, and an unmanned stationhouse is located at 800 S. State Street (at 
Polk Street). This station serves the CBD geographic service area, and also provides access to an 
educational, residential, and commercial area. The station history as well as rail ridership and bus 
routes serving this station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1943 
Upgrades 2014 Harrison entrance and Polk entrance 
Rail Ridership (2022) 665,812 


Connecting Bus Route(s) CTA Route #2 —- Hyde Park Express 
CTA Route #6 — Jackson Park Express 
CTA Route #29 - State 
CTA Route #62 — Archer 
CTA Route #146 - Inner Drive / Michigan Express 


The station currently has two points of access (on State Street slightly south of Harrison Street 
and on the south side of Polk Street west of its intersection with State Street). The Harrison 
stationhouse at mezzanine level is accessed from street level via two sets of stairs, and the Polk 
stationhouse at mezzanine level is accessed from street level via one set of stairs. One stairway, 
and one up-only escalator, connects the midpoint of a center loaded platform with the Harrison 
stationhouse. One stairway, and one up-only escalator, connects the midpoint of a center loaded 
platform with the Polk stationhouse. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all of the existing stairs and escalators between the 
street and stationhouse levels, and between stationhouse levels and the platform. 

e One elevator is proposed to be added between street level and each stationhouse at Harrison 
and at Polk, facilitating equivalent entries and paths of travel. This was deemed necessary 
since the Harrison and Polk entrance points are separated by 700’. 

e To complete these accessible routes, one elevator is proposed to be added between each 
stationhouse and the platform. 


KEY DESIGN CONSIDERATIONS 


e Ventilation shafts. Existing ventilation shafts on State Street limit elevator placement at 
the Harrison entrance. Ventilation shafts are located on both the east and west sides of 
State Street and immediately south of the stairs connecting the street and stationhouse 
levels. Since the shaft openings on the west side of State Street are larger and would block 
the accessible route from an elevator to the stationhouse, the elevator connecting the 
street to stationhouse levels is proposed to be placed on the east side of State Street. As a 
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result, the elevator would impact one of the four driveways accessing an adjacent parking 
lot. Further coordination with the property owner on this issue will be necessary to 
potentially relocate the parking lot entrance. Additional inter-agency coordination will be 
necessary to evaluate curb cuts before improvements are implemented. 

Space constraints. Limited space within the public way on Polk Street affects options for 
elevator placement. A narrow sidewalk between the existing stair and property line on the 
south side of Polk Street provides inadequate space for an elevator. Therefore, the elevator 
is proposed to be placed in a protected bump-out, which will require the removal of one of 
two existing eastbound right-turn lanes. Placement at this location will also shorten the 
distance for pedestrians crossing Polk Street on the west side of State Street. Coordination 
with CDOT on this issue will be necessary as design for these improvements progresses. 
Co-location of the stair, escalator, and elevator. The geometry of the Harrison and 
Polk stationhouses cannot accommodate the mezzanine to platform elevator within their 
existing geometry and size. A corridor on the paid side of the Harrison stationhouse is 
proposed to extend to the south under State Street and directly above and in-line with the 
existing inbound platform. A corridor on the paid side of the Polk stationhouse mezzanine 
is proposed to extend to the north under State Street directly above and in-line with the 
existing outbound platform. These corridors will provide access to and from the elevators 
that serve customers between the stationhouse and platform levels, landing near the 
midpoint of the platform to provide centralized access for inbound and outbound trains. 
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GRAND/ MILWAUKEE - BLUE LINE (DEARBORN STREET SUBWAY) 


This station is located at 502 N. Milwaukee Avenue, Chicago, and serves the Northwest 
geographic service area. Due to low ridership and safety concerns, this station was closed from 
February 1992 until June 1999. The station history as well as rail ridership and bus routes serving 
this station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1951 
Upgrades None 
Rail Ridership (2022) 479,315 


Connecting Bus Route(s) CTA Route #8 - Halsted 
CTA Route #56 - Milwaukee 
CTA Route #65 - Grand 


The station currently has two points of access between the street and the stationhouse, which is 
located at mezzanine level, at the Grand/Halsted/Milwaukee intersection. One stairway, and one 
up-only escalator, connects the midpoint of a center loaded platform with the stationhouse at 
mezzanine level. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all existing stairways and the escalators that are 
currently in use. 

e One elevator is proposed to be located within an existing mixed-use building at the northwest 
corner of Milwaukee/Halsted to provide access between street level and the unpaid side of the 
stationhouse. 

e One second proposed elevator will provide access between the paid side of the mezzanine- 
level stationhouse and the platform. 

e To facilitate transfers, a new stairway is proposed on the south side of Grand Avenue, west of 
Halsted, to connect with a previously closed corridor, which leads to the stationhouse. 

e One proposed stairway is proposed on the north side of Grand Avenue, west of Halsted, to 
connect to a previously closed corridor to access the stationhouse. 

e One proposed elevator will provide access between the paid side of the stationhouse and the 
platform. 

e To meet exiting requirements, an emergency stair is proposed at the south end of the 
platform. This stair will connect the platform to a mezzanine level walkway under and to the 
south side of Milwaukee, and another stairway from mezzanine to street level in the southeast 
quadrant of Milwaukee and Halsted. 


KEY DESIGN CONSIDERATIONS 


e Six-corner intersection configuration. At street level, the six-corner intersection 
presents challenges for a centrally located elevator that does not impede sidewalk users. 
Two existing stairs provide connections between the street and stationhouse level. A new 
stairway from street to the stationhouse is proposed to be located on the south side of 
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Grand Avenue west of Halsted Street. This new stairway is proposed to connect to the 
stationhouse via a corridor that is currently closed to the public. All stairs are located on 
narrow sidewalks with adjacent buildings where space is inadequate for an elevator. The 
intersection does not contain a pedestrian island; therefore, an elevator connecting to the 
stationhouse cannot be centrally located within this intersection. 

Utility location. An easement has been provided by the real estate developer of the 
building at the northwest corner of Milwaukee and Grand Avenues (bordered by 
Milwaukee, Grand, and Green). The easement would have enabled the addition of an 
elevator to access the stationhouse from inside the building at this location. The elevator 
would have connected to an existing stationhouse corridor that is located under the 
sidewalk on the north side of Grand Avenue and to the north of the existing stairway. This 
corridor would have connected with another existing corridor that currently provides 
pedestrian access to the southwest side of the stationhouse. However, an existing 5’ 
diameter gravity sewer on the west side of, and parallel to, Milwaukee Avenue, between 
the existing mezzanine and the top of the subway tube, causes a grade change. The 
presence of the sewer line is the reason for a short flight of stairs (four steps) that 
currently connect the corridor to the stationhouse. There is not sufficient space for a 
ramp, and a small lift or an elevator (for the four-step rise) was considered but not 
recommended. Since relocating the sewer line would be exceptionally complicated and 
cost prohibitive, the best option is to locate the elevator outside the affected area, rather 
than using the dedicated easement. 

Property impacts. The existing sidewalk at the northwest quadrant of 
Halsted/Milwaukee is inadequate to accommodate an elevator, and a bump-out into 
Milwaukee is not possible due to tight lane configurations, significant bus service and a 
designated bike lane currently in place. To avoid street impacts within the public way 
along Milwaukee Avenue, the street to mezzanine elevator is proposed to be located 
within an existing building. The use of this space would require agreements and/or land 
acquisition with private landowners. 
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MONROE/ DEARBORN - BLUE LINE (DEARBORN STREET SUBWAY) 


This station is located at 14 S. Dearborn Street, Chicago, and serves the CBD geographic service 
area. The stationhouse entrances/exits are located at mid-block between Madison and Monroe, 
and between Monroe and Adams. The station history as well as rail ridership and bus routes 
serving this station are as follows: 


Station Configuration Type Subway Center Platform 


Opened 1943 
Upgrades None 
Rail Ridership (2022) 818,687 


Connecting Bus Route(s) CTA Route #22 - Clark 
CTA Route #24 - Wentworth 
CTA Route #36 - Broadway 
CTA Route #62 - Archer 
CTA Route #151 — Sheridan 


The station currently has two points of access on Dearborn Street: one is located at mid-block 
between Madison and Monroe and the other between Monroe and Adams. The Madison/Monroe 
stationhouse at mezzanine level is accessed from street level via three sets of stairs, and the 
Monroe/Adams stationhouse at mezzanine level is accessed from street level via four sets of stairs. 
Both stationhouses are connected to the platform in the same manner by two sets of stairs and 
two up-only escalators. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all of the existing stairs and escalators between the 
street and stationhouse levels, and between stationhouse levels and the platform. 

e One elevator is proposed to be added between street level and each stationhouse. 

e One elevator is proposed to be added between each stationhouse and platform. 


KEY DESIGN CONSIDERATIONS 


e Space constraints. Due to the existing property lines and sidewalk widths, elevators are 
proposed to be located on the west side of Dearborn Street. The two westernmost lanes on 
Dearborn are used for parking and a bi-directional bike lane adjacent to the curb. To 
minimize disruptions to motorists and bicyclists, and to create a buffer from automobile 
traffic, the elevator serving the Madison/Monroe stationhouse is proposed to be located 
adjacent to and west of the curb, north of the south entrance to the Chase Bank Building, 
and adjacent to the bike lanes. The elevator serving the Monroe/Adams stationhouse will 
also be located on the west side of Dearborn Street. 

e Adjacent pedestrian traffic. Potential conflicts could occur with pedestrian traffic on 
Dearborn Street. The placement of the Madison/Monroe elevator at street level provides 
adequate space for pedestrians to comfortably maneuver between the elevator and Chase 
Bank Building. Even though this elevator is adjacent to the back of the west curb, it allows 
6’-2” of clear sidewalk width within the public right-of-way and a minimum passage width 
of 19’ between the Chase Bank Building and the elevator. Similarly, the elevator at street 
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level to the Monroe/Adams stationhouse is proposed to be aligned adjacent to the 
pedestrian sidewalk with adequate space for pedestrians to maneuver. 

Co-location of the stair, escalator, and elevator. The platform loading area is located 
between the Madison/Monroe stationhouse (north) and the Monroe/Adams stationhouse 
(south). The stationhouses cannot accommodate the mezzanine to platform elevator 
within their existing geometry and size. A corridor on the paid side of the 
Madison/Monroe stationhouse is proposed to extend to the south under Dearborn Street 
directly in-line with the existing inbound platform. A corridor on the paid side of the 
Monroe/Adams stationhouse is proposed to extend to the north under Dearborn Street 
directly in-line with the existing outbound platform. These corridors will provide access to 
and from the elevators that serve customers between the stationhouse and platform levels, 
landing near the midpoint of the platform to provide centralized access for inbound and 
outbound trains. 
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LASALLE - BLUE LINE (DEARBORN STREET SUBWAY) 


This station is located at 150 W. Congress Parkway, Chicago, and serves the CBD geographic 
service area. The station history as well as rail ridership and bus routes serving this station are as 
follows: 


Station Configuration Type Subway Center Platform 


Opened 1951 
Upgrades None 
Rail Ridership (2022) 463,028 


Connecting Bus Route(s) CTA Route #22 - Clark 
CTA Route #24 - Wentworth 
CTA Route #36 - Broadway 


The subway station currently has two points of access between the street and stationhouse at 
mezzanine level via stairs on each side of Congress Parkway, west of Clark Street. One stairway, 
one up-only escalator, and one down-only escalator connects the mezzanine level stationhouse 
with the east end ofa center loaded platform. East of Financial Place and on the south side of 
Congress Parkway, approximately 400’ west of the existing LaSalle Blue Line entrance, the LaSalle 
Metra station can be accessed by one set of stairs and one elevator from street level up to the train 
platforms on the 2 floor. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications maintain all of the existing stairs and escalators. 

e One elevator is proposed to be added between street level and the unpaid side of the 
stationhouse. 

e One elevator is proposed to be added between the paid side of the stationhouse and the 
platform. 

e East of Financial Place, a new entrance would be created with a new mezzanine-level 
stationhouse on the west end of the platform. 

e The addition of a new stationhouse to serve the west end of the platform will require one 
additional CA. 

e The existing Metra station elevator is proposed to be modified so as to enable access between 
the unpaid side of the west-end of the new stationhouse, the street, and the LaSalle Metra 
station train platforms on the 2nd floor. 

e A stair to provide access between the street and the west-end of the stationhouse will also be 
added. 

e Onthe paid side a stairway, one up-only escalator, and an elevator will provide access 
between the west end of the stationhouse and the platform. 

e In addition to resolving egress issues, the new entrance would facilitate multi-modal 
connectivity, direct access to the Blue Line (and O’Hare) for Metra Riders on the Rock Island 
District Line to Joliet, IL, and would serve a growing area along Wells Street. 
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KEY DESIGN CONSIDERATIONS 


e Connectivity to Metra. A new stationhouse is proposed to be added east of Financial 
Place to serve the west end of the platform, to improve connectivity to Metra’s LaSalle 
station, and to provide a secondary emergency exit. The existing elevator to access Metra 
is proposed to be retrofitted to also serve the new mezzanine-level stationhouse, and new 
stairs are also proposed to be added. 

e Co-location of the stair, escalator, and elevator. The existing stationhouse cannot 
accommodate the mezzanine to platform elevator within its existing geometry and size. A 
corridor on the paid side of the stationhouse is proposed to extend to the west under 
Congress Parkway directly in-line with the existing inbound platform. This corridor will 
provide access to and from the elevator that will serve customers between the 
stationhouse and platform levels, landing near the east end of the platform to provide 
access for inbound and outbound trains. 

e Property impacts. There is an opportunity to shift the location of the street-level elevator 
on Congress south to minimize impacts to the public way. This would require using plaza 
space that belongs to the U.S. Immigration and Customs Enforcement at the southwest 
quadrant of Clark and Congress and would require extensive agency coordination. 
Security concerns could potentially negate this option as an opportunity, but it is worth 
exploring as design continues. 
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WESTERN - BLUE LINE (FOREST PARK BRANCH) 


This station is located at 430 S Western Avenue, Chicago, and serves the West geographic service 
area. This station is located along I-290 (Eisenhower Expressway). The primary stationhouse 
entrance/exit is located at Western Avenue, which passes over the Expressway. The station 
history as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Median 


Opened 1958 
Upgrades None 
Rail Ridership (2022) 237,176 


Connecting Bus Route(s) CTA Route #7 — Harrison 
CTA Route #49/X - Western 


The station currently has a single point of access on Western Avenue with a long ramp from the 
expressway level to the platform. Unlike most Forest Park Branch Blue Line stations, it was not 
constructed with a secondary entrance. There are two options that may be considered to provide 
the necessary emergency egress. The first would construct an accessible pathway to a new 
headhouse on the Maplewood pedestrian bridge, providing a similar arrangement to the Pulaski 
station. This would be preferred from an egress code compliance as it has the exits at either end of 
the platform, avoiding a dead end situation. The second option would be to construct a second 
entrance on the east side of Western Avenue, similar to the Montrose Blue (O’Hare) or Addison 
Blue (O’Hare) stations. There are more complexities with the track level construction with this 
consideration and it does make the platform a dead end. The selection of the egress alternative 
would need to be further evaluated. 


CTA recently completed an internal analysis on potential methods to increase capacity on the 
Blue Line. The analysis recommended a larger three track station at Western to function as a 
turnback point for trains. The costs and description contained within this ASAP document reflect 
a more modest improvement focused on accessibility and state-of-good repair improvements 
only. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. 


PROPOSED STATION MODIFICATIONS 


e The proposed modifications will maintain the primary entrance at Western with the removal 
of the ramp and replacement with an elevator and stairway. 

e Anew second egress point will be installed to provide necessary exit capacity, either at the 
Maplewood pedestrian bridge or the east side of Western Avenue. 

e General improvements to the platform area for safety, wayfinding, and improved passenger 
experience. 


KEY DESIGN CONSIDERATIONS 


e Emergency egress. Due to the spacing of the entrances being dictated by the bridges, the 
distance of travel will remain not in compliance even with the additional of an entrance at 
the Maplewood pedestrian bridge. If the entrance is added on Western Avenue, additional 
considerations will be required for the dead end platform. 
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Ease of stationhouse access. The ability to get to the station entrances is dependent on 
the IDOT bridge structures. The bridges are scheduled for reconstruction in the next few 
years, and IDOT is required to coordinate with CTA. CTA will communicate access 
coordination as requested by the ADA community. 

Historic resource. The Forest Park Blue Line is considered a linear historic resource by 
the State Historic Preservation Office (SHPO). Modifications to the station will be 
required to be coordinated and approved by SHPO and other authorities having 
jurisdiction. 
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LASALLE/ VAN BUREN - (LOOP ELEVATED) 


This station is located at 121 W Van Buren Street, Chicago, and serves the CBD geographic service 
area. The station is located above Van Buren Street. The station is identified by the CHRS as an 
“Orange” rated property, which means that it “possesses potentially significant architectural or 
historical features” and is therefore subject to the City’s Demolition Delay Ordinance. The station 
history as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Elevated 


Opened 1897 
Upgrades None 
Rail Ridership (2022) 343,373 


Connecting Bus Route(s) CTA Route #36 —- Broadway 


The station currently has two stationhouses, one on each side, and four stairways connecting 
street level to the stationhouses at mezzanine level. There are two stairways connecting the 
mezzanine transfer level to the unpaid sides of the inner and outer stationhouses at platform 
level. There are two stairways each on the paid sides of the inner and outer platforms to the 
mezzanine transfer level. 


The following is a summary of the proposed modifications and the key design considerations at 
this station. 


PROPOSED STATION MODIFICATIONS 


e The proposed design requires reconstruction of this elevated station, and maintains the basic 
vertical geometry of this station. 

e The stationhouses are proposed to be repositioned to provide wider platform areas. 

e One proposed elevator will provide access between the street, mezzanine, and inner platform. 

e One elevator will provide access between the street, mezzanine, and outer platform. Transfer 
between these two elevators would occur via a mezzanine transfer level, which eliminates the 


need for a sky bridge. 


KEY DESIGN CONSIDERATIONS 


e Station age and condition. Due to the age and condition of existing station components, 
complete station reconstruction is warranted. Incorporating new elements into the 
current infrastructure is not a cost-effective option. The best value for CTA is to rebuild 
the station to meet modern design standards. 

e Space constraints. Due to sidewalks and adjacent buildings, elevators are proposed to be 
placed in the northwest and southeast pedestrian quadrants of the LaSalle/Van Buren 
intersection to access the station. Unlike the Adams/Wabash station, vertical clearance is 
not as restricted at this station. Therefore, the proposed station design maintains a 
mezzanine level. Accessible transfers between the inner and outer loop platforms can be 
made via the mezzanine level. The curb line on the east side of LaSalle Street, south of 
Van Buren, is proposed to be bumped out to provide a protected area to access the 
elevator. The bump-out would also shorten the distance for pedestrians crossing the 
street. Further coordination with CDOT on this issue will be necessary. 
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Historic designation. CTA will need to conduct additional historic analysis and 
documentation at this station to identify the historic elements. The CTA will seek ways to 
avoid, minimize, or mitigate any potential adverse effects to the historic elements before 
construction of the new station begins, likely through architectural photography, exhibit, 
or donation. 
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CUNTON - BLUE LINE (DEARBORN SUBWAY) 


This station is located at 426 S Clinton Street, Chicago, and serves the Loop geographic service 
area. This station is located in the Dearborn Subway extension that was completed in conjunction 
with the Forest Park branch. The primary stationhouse entrance/exit is located on Clinton Street. 
The station history as well as rail ridership and bus routes serving this station are as follows: 


Station Configuration Type Subway 


Opened 1958 
Upgrades None 
Rail Ridership (2022) 430,028 


Connecting Bus Route(s) CTA Route #7 - Harrison 
CTA Route #37 - Sedgwick 
CTA Route #60 — Blue Island/26th 
CTA Route #157 - Streeterville/Taylor 


The station was constructed after the main Dearborn Subway stations with the Forest Park 
branch. It is the closest CTA station to Union Station, providing transfer to Metra and Amtrak. As 
it is just west of the tunnel under the Chicago River, it is a very deep station with the platform 
approximately 53 feet below street grade. The station has a single entry point on Clinton Street 
under the Congress Boulevard / W Ida B Wells Drive highway structures. Four sets of stairs 
connect to a common mezzanine. From the mezzanine, two long, narrow escalators and one 
switchback stairway go down to platform level. 


A conceptual design for the Clinton station has not been completed as of the 2024 ASAP update. 
The work will be very structurally complex to install the elevators from street to mezzanine and 
mezzanine to platform. Additional egress points and stairs will be required for code, which may 
result in access points on S Jefferson Street at the western end of the platform. 


Following is a summary of the proposed modifications and the key design considerations at this 
station. 


PROPOSED STATION MODIFICATIONS 


e One elevator will be required from street level to the unpaid mezzanine. With the bridge 
structure over the main stair entrances restricting vertical clearance, it may need to be located 
north of the current stairs with a structural extension to current mezzanine area. 

e One elevator will be required from the paid mezzanine to the platform. There is no current 
clear vertical pathway within the existing stationhouse footprint without reconfiguration of 
the escalators or stairs. 

e The mezzanine area will require reconfiguration for ADA accessible components. 

e Additional egress stairs will be required for exiting capacity from platform. 


KEY DESIGN CONSIDERATIONS 


e Space constraints. The current station footprint does not have a clear vertical pathway to 
the platform without impacting either the current escalators or stairs. Location of the 
elevator in a new mezzanine extension with shaft to platform level will require 
reconfiguration of the mezzanine paid and unpaid areas. Given the substandard width of 
the existing escalators which cannot be widened without impacting platform clearances, a 
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full reconstruction of the vertical access may be required which would have significant 
excavation and utility relocation considerations. 

Platform structure. The current platform is similar to most subway platforms with 
columns located 4’-o” from the outside edges. In areas where vertical transportation meets 
the platform, this causes a continuous area of restriction that is less than CTA current 
design standards. The necessary addition of elevators / stairs and potential revisions to the 
escalators may exacerbate this condition if not carefully considered. 

Emergency egress. The station currently has only one exit stair from platform. Additional 
stairs will be required to meet egress code and are anticipated to require new structures to 
the deep subway shaft. It may require the addition of a new entrance at S Jefferson Street. 
Subway access with highway bridge. The Clinton subway platform is very deep below 
street level and below the highway structure carrying the Congress Boulevard / Ida B 
Wells Drive extension to the Eisenhower Expressway. Development of new vertical 
elements (stairs, elevators, and potentially escalators) to the platform level will require 
new structures to the street, necessitating large openings and probable significant utility 
work. The bridge vertical clearance from the street level may restrict elevator placements. 
Coordination with Union Station, Amtrak and IDOT. The station work will need to be 
coordinated with multiple entities which include Amtrak and IDOT. A connection to 
Union Station has been requested, but along with complex reconstruction issues at this 
location, tunnelling to Union Station will also be a challenge. Work will also have to be 
coordinated with highway as the I-290 expressway operates above the station. 
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CHAPTER 6: RELATED PROGRAMS 


INTEG RATING INITIATIVES 


RED AND PURPLE MODERNIZATION PROGRAM 


The RPM Program is the largest capital program in CTA’s 
history and is greatly needed in order to expand capacity eco 
on its most utilized rail lines. The RPM Program is 
proposed as a massive, multistage program to be 
completed in phases, allowing CTA to make the greatest 
number of improvements while meeting the public’s 
expectations for timely delivery of the improvements. The 
RPM Program includes the North Red and Purple lines 


ASAP brings together other 
major modernization and 
capacity expansion programs 
at the CTA into one 
comprehensive initiative to 


F : ; add accessibility at all 
that run from just north of Belmont station to the Linden ‘ ia bie 
: 5 er vertically inaccessible 
station. This corridor is currently: ; 
stations. 


e 9.6 miles long; 

e Includes 21 stops; 

e Operates on structure built over go years ago; and 
e Carries one out of five CTA train rides. 


The purpose of the RPM Program is to improve capacity, travel time, ride quality, and safety in 
one of CTA's highest ridership corridors. This program will also improve access to the system for 
people with disabilities through expanded and modernized stations that will accommodate more 
passengers more comfortably. RPM will allow CTA to increase functional capacity to meet 
ridership demands while improving the quality, speed, and passenger comfort of each ride and 
improving access to job markets and destinations. The capacity expansion will have the added 
benefit of bringing this critical infrastructure into a state of good repair, thereby improving 
efficiency and service reliability while extending the overall life of the transit system by 60 to 80 
years. 


PROGRAM COST AND FUNDING CONSIDERATIONS 


Federal legislation known as Moving Ahead for Progress in the 21st Century Act (MAP-21) created 
a new category of projects eligible for funding under the Section 5309 Capital Investment Grant 
Program, Core Capacity. Projects eligible for funding under the Core Capacity category are 
defined as substantial corridor-based capital investments that expand existing corridor capacity 
by at least 10 percent in corridors that are already at or above capacity today, or are expected to be 
at or above capacity within the next five years. The eligibility of Core Capacity projects was 
extended in the Fixing America’s Surface Transportation (FAST) Act of 2015. 


To maximize eligibility for these federal funds, station projects are packaged together with other 
improvements in the corridor, in order to demonstrate the 10 percent capacity increase. 
Additionally, some segments of the corridor must be packaged together for constructability 
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reasons (such as the embankment section of the Red Line). Inaccessible RPM stations are shown 
in Figure 11. 


Figure 1 Inaccessible RPM Program Stations 
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RPM PHASE ONE 


CTA began construction on the first phase of RPM (also referred to as RPM Phase One) in 
February 2019. As described below, RPM Phase One will provide numerous improvements, 
including elevators and accessible infrastructure, at four Red Line stations: Lawrence, Argyle, 
Berwyn, and Bryn Mawr. The momentum and excitement CTA generated by successfully funding 
RPM Phase One means that the CTA is poised to start delivering accessibility to the disability 
community over the next several years at half of the ASAP Phase One stations. 


DESC RIPTION OF IMPROVEMENTS 


CTA has been in construction of the RPM Phase One project since February 2019, but prior to 
that, the project team began work in 2018 with advanced utility relocation work, adjacent 
property acquisition and demolition, track improvements at Addison and upgrades at Broadway 
Substation. In 2019 construction on the Red-Purple Bypass started and was completed in 2021. 
From 2021 through 2025, construction on the Lawrence to Bryn Mawr new stations and track, 
Red-Purple Bypass (RPB) North Main Line (Red & Purple) and signal system upgrades will occur. 


The RPM Phase One project includes the following main components: 


e Lawrence to Bryn Mawr Modernization (LBMM) - Modernization, expansion, and ADA 
accessibility at four Red Line stations (Lawrence, Argyle, Berwyn, and Bryn Mawr), and 
reconstruction and expansion of approximately 1.3 miles of track, structures, and viaducts 
to accommodate expanded stations and platforms from Leland Avenue on the south to 
near Ardmore Avenue on the north. 

e Red-Purple Bypass - Construction of a grade-separated bypass for the Brown Line at 
Clark Junction, just north of the Belmont station, removing the largest physical capacity 
constraint in the RPM corridor, where three separate services on six tracks merge onto 
four tracks. This work will also realign and replace approximately 0.3 miles of associated 
mainline (Red and Purple lines) tracks from the Belmont station on the south to the 
stretch of track between Newport and Cornelia Avenues on the north, increasing speed, 
reliability, and capacity in the project corridor. 

e Corridor Signal Improvements - Installation of a new higher-capacity signal system 
from approximately Belmont Avenue to Howard Street, allowing for increased throughput 
of trains and greater operational reliability. 


RPM Phase One will provide numerous benefits to the corridor including: 


e Removing the largest physical constraint to increasing train capacity in the RPM corridor 
by constructing the Red-Purple Bypass, allowing for reduced passenger crowding even as 
ridership grows; 

e Allowing CTA to increase peak service by 30 percent, including adding up to eight more 
Red Line trains per hour during rush periods, and accommodating up to 7,200 additional 
customers per hour ultimately on all services; 

e Improving station access and capacity by widening platforms, adding elevators and 
stairways, providing accessibility, and improving passenger and emergency access; 

e Improving speed, reliability, and reducing delays on the Red and Purple lines, saving 
customers a half-million travel hours each year; 

e Modernizing over 5.8 miles of signals, by increasing flexibility through bi-directional 
operation capability, and increasing capacity through reduction in allowable headway; 
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e Modernizing and expanding over 1.5 miles of the Red and Purple lines, increasing asset life 
by 60 to 80 years; 

e Increasing transit-oriented development opportunities within the corridor; and 

e Assisting in addressing CTA’s commitment to invest in state of good repair projects. While 
RPM Phase One’s primary purpose is to increase capacity, the result of these planned 
infrastructure and operating improvements and enhancements will reduce CTA’s state of 
good repair backlog by approximately $850 million. 


RPM PHASE ONE COST AND FUNDING CONSIDERATIONS 


RPM Phase One was the first project in the country to receive a Full Funding Grant Agreement 
(FFGA) under the Core Capacity category. The $2.2 billion project is funded through a 
combination of federal and local funds, with the Core Capacity FFGA totaling $957 million. The 
total project cost includes certain FTA required financing costs in addition to the design, 
construction, and management costs. Additional funding sources include: 


e Federal Congestion Mitigation and Air Quality Improvement (CMAQ) Program; 
e City of Chicago TIF and Transit TIF; and 

e CTA Bonds 

e =TIFIA loan 


DESIGN CONSIDERATIONS 


Following is a brief summary of the key design considerations related to the station elements of 
the LBMM as part of RPM Phase One. 


e General. The primary design consideration for RPM Phase One is to increase the capacity 
of the north Red and Purple lines and widening platforms to add accessibility and 
accommodate more customers. In the LBMM portion of the project, which includes the 
station and structure reconstruction, the primary considerations were increased station 
capacity to alleviate congestion in stations and reduce dwell times as well as lengthening 
platforms to accommodate longer trains. These considerations resulted in changes to the 
track, platform, and station configurations. 

e Track configuration. The existing rail infrastructure is a four-track, embankment 
supported system. The retaining walls that support the embankment restrict 
opportunities for increased platform size necessary to reduce congestion. As a result, this 
embankment-supported track system from Leland Avenue to near Ardmore Avenue will 
be completely removed and reconstructed as a closed-deck, aerial structure with 
widening over adjacent alleys along the east side of the alignment to minimize property 
displacement and/or impacts. 

e Platforms. Features to improve ADA accessibility will include elevators and improved 
communications and tactile features. The existing LBMM stations have short and narrow 
platforms that restrict customer capacity and accessibility. Reconstructing the track 
infrastructure allows for wider, longer platforms. Platform widths of approximately 22’ are 
proposed, nearly double the size of existing platforms, to provide increased safety and 
capacity, improve circulation on the platform, and improve passenger boarding and 
alighting (leaving a train). Platforms will be lengthened (to 520’compared to an existing 
length of 420’) to provide more waiting areas and improve circulation for passengers. 
These longer platforms could also accommodate ten-car trains in the future. Wider and 
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longer platforms support increased capacity and decreased travel times. Wide platforms 
will also greatly reduce the existing interference of passengers boarding and alighting at 
narrow platforms, thereby reducing the time trains are stopped at each station and leading 
to an overall reduction in travel time. In addition, other amenities, such as enhanced 
passenger security features, longer canopies, more benches, and windscreens will be 
installed. 

e Stations. The rail line opened in phases from 1900 to 1912 as a freight rail system, and was 
later elevated in the 1920s when the existing passenger rail stations were originally built. 
Features, such as elevators and wider stairways, will increase capacity, provide ADA 
accessibility, and improve access from the ground floor of each station to the platform. 
Existing LBMM stations are small spaces with low ceilings and limited space for 
circulation. The stations are restricted by the current retaining walls, embankment fill, 
and shorter span viaducts. Drainage of the retained fill is not performing. Poor drainage 
exacerbates leaks, a frequent concern of below-grade structures, and water infiltration 
accelerates deterioration. The Lawrence, Argyle, Berwyn, and Bryn Mawr stations will 
be completely reconstructed as part of RPM Phase One after the embankment walls are 
removed. New stairways will be wider for greater safety and capacity, meeting emergency 
entrance and exit requirements for the larger stations. Additional stationhouse square 
footage will permit installation of accessible CA kiosks and restrooms, where there were 
none previously, as well as allow queuing space for automated fare card vending, which 
meets current standards. Informational signage will be replaced as a part of the 
reconstruction and enhanced lighting, as appropriate, will be installed. 


TIMEFRAME AND APPROACH 


In late 2017, the CTA selected three qualified contracting teams to develop proposals to design 
and build RPM Phase One. Major construction began in 2021. Construction is estimated to be 
complete in 2025. 


FUTURE RPM PROG RAM 


DESC RIPTION AND STATION PAC KAGING 


Completion of future phases of the RPM Program would bring the same level of infrastructure 
and station improvements, including accessibility, to the Red and Purple lines from north of the 
Red-Purple Bypass area near the Belmont station to south of Wilson station and from north of 
Bryn Mawr station to the Linden station in Wilmette. Future phases would also need to expand 
capacity in order to be eligible for the federal Core Capacity funding stream. Work on the Future 
RPM Program began in 2009 as part of the Vision Study; however, extensive analysis, planning, 
public outreach, and design will be necessary to further develop a blueprint for implementing the 
future RPM Program. The inaccessible stations that will be evaluated in greater detail as part of 
the future RPM Program include: 


e Thorndale (Red); e South Boulevard (Purple); 
e Morse (Red); e Dempster (Purple); 

e Jarvis (Red); e Foster (Purple); 

e Sheridan (Red); e Noyes (Purple); and 

e Main (Purple); e Central-Evanston (Purple). 
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COSTAND FUNDING CONSIDERATIONS 


Phases of the future RPM Program will be developed through a series of studies and public 
outreach processes. While much more work is necessary to define the scope of the future RPM 
Program throughout the rest of the corridor and the construction timeframe, preliminary cost 
estimates suggest that the cost to implement the future RPM Program will be $6.0 — $8.0 billion in 
year of expenditure (YOE) as shown in Table 17. As previously described, the RPM Program 
requires extensive infrastructure work that includes other interrelated infrastructure beyond 
station accessibility (e.g., track, support structures, signals), which explains its higher cost. CTA 
anticipates that the future RPM Program will be funded through a mix of federal, state, and local 
funds, pending funding availability. 


Table 18 Red and Purple Modernization Program Cost 


Funding Estimated Construction 


RPM Phase One $2.2 billion, including Funded Major construction began in 
Red-Purple Bypass 2021; project expected to be 
substantially complete in late 
2025. 
Future RPM Program $6.0 — $8.0 billion? Unfunded Construction phasing to be 
determined 
TOTAL Cost $8.1 — $10.1 billion? > 


4 Costs depend on the final scope and project phasing. 
> The RPM Program includes a larger infrastructure scope beyond accessibility. 


DESIGN CONSIDERATIONS 


Each phase of the RPM Program will present new design considerations. All phases are 
anticipated to address capacity, which is evaluated by train and passenger throughput at stations. 
The balance of the Future RPM Program area includes both elevated and retained embankment 
structures located in both the City of Chicago and the City of Evanston. Each type of structure 
and each municipality will bring unique requirements, complexities, and considerations for 
planning and design. Early planning suggests some station consolidation may be appropriate to 
decrease operation and maintenance expenses and increase speeds. Strategies to minimize the 
impacts of property acquisition will have an impact on final designs as will compliance with 
USDOT ADA regulations, State of Illinois and City of Chicago accessibility codes, and CBC 
standards for exiting. 


TIMEFRAME AND APPROACH 


Construction phasing for the future RPM Program will be determined once more information 
becomes available. Construction assumptions for the future RPM Program made as part of ASAP 
may be modified based on future analysis. 
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CHAPTER 7: COSTS 


ESTABLISHING BASELINE COSTS 


COST ESTIMATE APPROACH 


Cost estimates are an important part of developing a 

roadmap and understanding the level of funding required urn 

to deliver ASAP. Since most of the Phase Three and Phase The cost assumptions 
Four proposed station improvements to achieve developed for ASAP are 
accessibility are in the early stages of project intended to provide a 
development, development of exact cost estimates is realistic picture of future 
difficult at this stage. The proposed designs are likely to costs, taking into account 
change as ASAP projects advance toward construction, planning, design, and 
and there are many variables where information is not yet eonsuelion deans: 
known that could impact design and construction (e.g., 


existing infrastructure conditions, other competing 
project schedules, non-project related events). For example, selective demolition to assess the 
condition of transit infrastructure not visible from field inspections may reveal significant 
infrastructure deficiencies. While these deficiencies have not been specifically accounted for in 
the preliminary cost estimates, potential cost impacts are addressed by adding a contingency 
within each project cost estimate. 


Overall, planning-level project cost estimates for ASAP Phases Two, Three, and Four are based on 
available information. In addition, cost estimates reflect capital costs only. New elevators, 
additional CAs, expanded station footprints, and other station changes will result in added 
operating costs that must be accounted for in future CTA operating budgets. As station designs 
evolve and more information becomes available, the project cost estimates will be refined and 
updated accordingly. 


Estimates for the inaccessible stations undergoing planning and design as part of the future RPM 
program are being developed separately as part of the RPM Future Phases study. 


Cost estimates for the ASAP Phase Two stations were generated from designs produced to a 10 
percent design completion. Cost estimates for ASAP Phases Three and Four were generated from 
high-level schematic designs or comparable stations. For the 2024 ASAP Update, the Phase Two 
estimates were revised based on the 10 percent plans generated. The ASAP Phase Three and Four 
estimates were escalated per market conditions and reviewed for lessons learned updates from 
the projected versus probable costs from the ASAP Phase One implementation. 


The project cost estimates follow a conventional, summary-level project cost breakdown that 
identifies the direct costs (e.g., construction) and associated soft costs (e.g., engineering). At the 
summary-level, estimates include an accounting of direct costs for construction-related work, 
with contractor mark-up elements for overhead, insurance, and other typical direct costs. Soft 
costs were then applied to address other project costs such as professional services, CTA 
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resources, and project contingency. Table 18 itemizes the direct and soft costs included in the 
station cost estimates for all ASAP Phases. 


Table 19 Direct and Soft Cost Components for ASAP Phase One and Future ASAP Phases 


Direct Costs Soft Costs 


Existing Conditions (Demolition) CTA Engineering 

Concrete / Foundations CTA Field Forces (Non-Contract) 

Masonry Contract Purchases 

Metals (Stairs) Professional Services (Architecture, Engineering) 
Platform Real Estate (Land, Right-of-Way Acquisition) 
Thermal / Moisture Protection Contingency 

Openings (Power Entrance Doors, Windows) | CTA Store Room / Inventory Materials 
Finishes (Benches, Paint) Travel 

Specialties (Signage, Directories) Miscellaneous Expenditures 

Elevator / Escalator CTA Support Services 

Plumbing 

Heating Ventilation, Air Conditioning 

Electrical 

Communications 

Earthwork 

Paving (Curbs, Sidewalks) 


ESC ALATION 


The baseline year for all of the estimates is 2027 to provide relative ease of comparison of each 
project’s component costs. Base year cost estimates were escalated to the YOE using an escalation 
rate of 3.5 percent per year compounded to the estimated midpoint of construction, reflecting 
standard industry practice. The YOE estimate reflects the current phased ASAP implementation 
strategy (see Chapter 7) and reasonable assumptions for future inflation. 


CONTINGENCY 


Project cost estimates typically have contingency costs associated with the estimated work and 
are usually quantified as a percentage of the direct costs. Since conceptual estimates have much 
higher contingency factors than advanced designs, the overall project contingency for the ASAP 
program is 40 percent of the total direct costs. 


COST ASSUMPTIONS 


As previously noted, all cost estimates have been developed at an early stage of the design 
process; therefore, there are many variables where information is not yet available and costs are 
subject to change as station designs continue to progress. The initial cost estimates include 
engineering judgment and many assumptions specific to individual stations. The key assumptions 
common to all estimates are described in Table 19. 
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Table 20 Key Cost Assumptions Applied to 10% Conceptual and Schematic Designs 


Aes ouon 10% Conceptual Design Schematic Design 
i (ASAP Phase Two) (Future ASAP Phases) 


Contingency 35% - 40% 40% 

Labor Union labor rates Union labor rates 
Production rates by work activity Production rates by work activity 
Premium time (overtime) Premium time (overtime) 
Efficiency factor Efficiency factor 

Assumed (or forecast) | Design-Bid-Build Design-Bid-Build 

Procurement Strategy 


ASAP PHASE TWO 


Development of the cost estimates for the ASAP Phase Two stations included a higher level of 
detail about cost items than those developed for the future ASAP Phases. 


Estimates for the ASAP Phase Two stations were based on the proposed designs at a 10 percent 
completion level. Quantity takeoffs measuring the amount of materials and labor for the 
proposed improvements were developed, providing the basis for the direct construction cost of 
each estimate. 


ASAP PHASES THREE AND FOUR 


Estimates for ASAP Phases Three and Four were based on the proposed schematic designs or 
reviews of similar concepts for the remaining Forest Park Branch / Dearborn Subway Blue Line 
stations. As-built plans, photos, and desktop tools were used to augment the limited schematic 
drawing information to assist in further delineating the proposed improvements. On-site field 
investigations were also conducted for a select number of stations on an as-needed basis. In 
addition, information from other CTA projects with similar scopes and/or configurations, 
historical lump sum costs, actual bid costs (where available), and cost items extrapolated from the 
detailed ASAP estimates served as resources. 


COST IMPLICATIONS 


Construction work often causes disruptions to service, which creates unavoidable inconveniences 
to customers. When this occurs, CTA makes every effort to mitigate service impacts to customers, 
for example by operating shuttles, increasing services on parallel routes, or opening auxiliary 
entrances to minimize inconveniences. Measures to minimize the impacts to CTA customers are 
an added expense as well. Another way that CTA attempts to mitigate service disruptions to 
customers is by placing limits on contractors regarding when work can be conducted, for example 
by limiting construction hours to weeknights. This tradeoff creates construction inefficiencies 
because performing work on weeknights reduces productivity and increases costs. 


In addition, station configuration is a key factor that determines the level of investment necessary 
to retrofit or rebuild inaccessible stations. As previously described, highly complex stations are 
more expensive to retrofit or rebuild. They require complex design and engineering solutions to 
work within a station’s physical constraints, and also require more time for planning, design, 
construction, agency coordination, public processes related to potential impacts (e.g., historic, 
environmental), and land acquisitions. 
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Subway (side and center platform) configurations are highly complex. The following are key 
configuration constraints that increase the cost of adding accessibility at subway stations: 


e Excavation to provide ample structural support space for elevator pits; 

e Conflict with utilities, requiring utility relocation; 

e Above-ground street configurations (e.g., six-corner intersections) that limit possible 
elevator locations from street level to the stationhouse and/or mezzanine; 

e Location in dense areas where adjacent buildings and properties are impacted; and 

e Platform configurations that result in the need to install more than one elevator: stations 
with side platforms require a minimum of three elevators and stations with center 
platforms require a minimum of two elevators. 


Elevated stationhouses in the Loop (Adams/Wabash, LaSalle/Van Buren, and State/Lake) are 
located above street level at mezzanine or platform level. Because of the age and condition of 
these structures, complete reconstruction often is a more cost-effective long-term solution than a 
retrofit to add accessibility. The following are key configuration constraints that increase the cost 
of adding accessibility at elevated stations: 


e Two-sided platforms require more than one elevator; 
e Two-sided platforms require transfer bridges for bi-directional travel; and 
e Location in dense areas often impact adjacent buildings and properties. 


ASAP PHASE ONE 


As discussed previously, ASAP Phase One is completely funded and in implementation. The chart 
below outlines the costs associated with each station. 


Table 21 ASAP Phase One Projects 


Green (Lake) Austin Station $25.5 million 
Blue (O’Hare) Montrose Station $25.0 million 
Blue (O’Hare) California Station $36.0 million 
Blue (Forest Park) | Racine Station $62.0 million 
Loop State / Lake Station $180 million 
Red (North) Lawrence $95.5 million 
Red (North) Argyle 
Red (North) Berwyn 
Red (North) Bryn Mawr 

Total Cost $424.0 million 
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ASAP PHASE TWO 


A summary of the total estimated cost for ASAP Phase Two is shown in Table 20. For the funded 
stations, the cost at YOE is equivalent to the base cost as they are escalated to the mid-point of 


construction. 


Table 22 ASAP Phase Two Cost Estimates 


CH. 7 PAGE - 95 


Green = Oak Park Lake $36.0 million $36.0 million Funded 
Blue Pulaski Forest Park $74.6 million | $74.6 million Funded 
Blue Cicero Forest Park $83.9 million $83.9 million 

Blue Irving Park O’Hare $47.5 million $47.5 million Funded 
Blue Austin Forest Park $85.0 million | $85.0 million 

Green _ Ridgeland Lake $40.6 million | $40.6 million Funded 
Red North/Clybourn | State St Subway $195.8 million | $195.8 million 

Blue Belmont O’Hare $54.1 million $54.1 million Funded 
TOTAL Cost: ASAP Phase Two $617.5 million $617.5 million 


ASAP PHASE THREE & FOUR 


The 2027 baseline cost of the stations identified for ASAP Phase Three and Four is $2.549 billion. 
When escalated to the YOE (calculated to the midpoint of construction), the cost of ASAP Phase 
Three and Four is $3.191 billion. A summary of the total estimated cost for the stations identified 
for ASAP Phase Three and Four is shown in Table 22. 


Table 23 ASAP Phase Three and Four Cost Estimates 


Cost (20278) | Cost (Vor) 


Blue Damen O’Hare $78.1 million $90.5 million 
Loop Adams/Wabash Loop Elevated $260.0 million | $284.1 million 
Blue Division/Milwaukee Dearborn Street Subway $158.8 million | $173.6 million 
Red Monroe/State State Street Subway $236.4 million | $266.1 million 
Blue Harlem Forest Park $79.9 million $84.8 million 
Blue Oak Park Forest Park $84.1 million $89.3 million 
Blue Washington/Dearborn | Dearborn Street Subway — $179.1 million | $213.8 million 
Blue Grand/Milwaukee Dearborn Street Subway _ $119.2 million $151.0 million 
Red Harrison State Street Subway $206.4 million | $303.1 million 
Blue LaSalle Dearborn Street Subway | $232.3 million | $312.1 million 
Blue Monroe/Dearborn Dearborn Street Subway $182.0 million | $252.0 million 
Loop LaSalle/Van Buren Loop Elevated $272.7 million $355.9 million 
Blue Chicago/Milwaukee Dearborn Street Subway $119.3 million | $146.7 million 
Blue Clinton Forest Park $248.5 million | $354.3 million 
Blue Western Forest Park $92.3 million $113.5 million 
TOTAL Cost: ASAP Phase Three and Four $2.549 billion — $3.191 billion 
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ELEVATOR REPLAC EMENT PROGRAM 


To meet the 20-year Elevator Replacement Program timeframe (see Chapter 7), an average of 
eight elevators per year will need to be rehabilitated or replaced. The estimated cost to 
rehabilitate or replace an elevator from the initial phase is approximately $2.9 million, with the 
individual scope of work for each elevator varying depending on condition and location. Moving 
forward, a base cost of $3.0 million per elevator is used with escalation to the anticipated year(s) 
of the work. 


Given the importance of ensuring reliability of CTA’s existing elevators, CTA has funded the 
program within Phase One and the beginning of the Phase Two implementations for a total of 
$64.0 million and a target of 18 to 20 elevators. The estimated cost for the future Elevator 
Replacement Program estimated cost is $584.7 million. The total estimated cost for the entire 20- 
year Program is $648.7 million, pending funding availability. Program costs are escalated to the 
estimated YOE within the 20-year horizon period. The escalation rate is based upon a historical 
average of 3 percent per year. A summary of the estimated total cost for the Elevator Replacement 
Program is shown in Table 23. 


Table 24 Elevator Replacement Program Cost 


Elevator Funded 


Rehabilitation / Cost per aes Replacement 


20-Year 
Program Cost 


Replacements Elevator (san) Program 
per Year 2 (YOE) (YOE) 
8° $3.0 million $24.0 million $64.0 million $648.7 million 


4Reflects an average number of elevators that would be rehabilitated/replaced per year. 


TOTAL ASAP COSTS 


CTA is set to begin delivering accessibility at over half of the ASAP Phase One stations in the next 
several years. 


Table 25 ASAP Total Cost (Funded and Unfunded Portion) 


Funded Cost Unfunded Cost 
Phase or Segment (In Millions for Year of (In Millions for Year of 
Expenditure) Expenditure) 

Phase 1 (Funded) $424 million 
Phase 2 (Partially Funded) $252.8 million $364.7million 
Phase 3 (Unfunded) $1,202.2 million 
Phase 4 (Unfunded) $1,988.6 million 
Future RPM Stations Not Included 
Subtotal Stations $676.8 million $3,555-5 million 
Elevator Replacement Program $64.0 million $584.7 million 
TOTAL Cost? $740.8 million $4,140.2 million 


The total estimated cost to implement all inaccessible stations included in ASAP, including Phase 
One, as well as the Elevator Replacement Program over the next twenty years is $4.9 billion. The 
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future RPM Program will help CTA achieve its goal to make the legacy rail system 100 percent 
accessible. However, given the magnitude - in terms of scope and cost - of this major 
reconstruction initiative, planning and design for these programs is being conducted through a 
separate process that will address accessibility within the broader context of these programs. 
Therefore, cost estimates for this program are not included in the total cost of ASAP. 
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CHAPTER 8: IMPLEMENTATION 
STRA TEG Y 


ESTABLISHING PHASES 


PHASING APPROACH 


There are a number of key schedule milestones that must aa 

be met before construction can begin on any construction 

project that CTA undertakes. To develop the Implementing ASAP will 
implementation strategy, CTA estimated the time needed take time, coordination, 
to complete each of the following critical scheduling and commitment. 
milestones for each station. 


e NEPA / Planning / Agency Consultation and Coordination - Projects that receive 
federal funding must follow the National Environmental Policy Act (NEPA) to determine 
the effects of a proposed project prior to implementation. Moreover, because ASAP 
projects are still at the conceptual level, further planning and agency consultation and 
coordination with CTA partners (e.g., MOPD, CDOT, IDOT,) related to multimodal 
connectivity and other issues will be necessary throughout the project development 
process. 

e Land Survey and Geotechnical Survey - A land survey provides precise measurements 
and markings to serve as reference points for the design and construction of a project. A 
geotechnical survey includes soil sampling and analysis (e.g., consistency, structure, 
groundwater level, etc.) to determine soil conditions relevant for the engineering and 
construction of a project. 

e Design - The initial scope of work for each station developed for ASAP, including the 10 
percent design concepts, design schematics, and engineering specifications would be 
advanced to a final design stage. 

e Surface and Subsurface Utilities — Construction projects often require the relocation of 
existing utilities that are located in and/or adjacent to the public-way. Conflicts must be 
resolved prior to permitting any construction project. 

e Public-way Coordination - Due to the size of some station footprints as they exist today, 
some of the proposed station designs extend beyond the CTA right-of-way and will 
require further coordination related to non-CTA owned property (e.g., land acquisition, 
easements, air rights). 

e Project Permitting - Prior to construction, all stations will need to be reviewed, 
approved, and permitted by the DoB, which includes permit reviews by MOPD and the 
Fire Prevention Bureau. While permitting occurs at the end of the project development 
process, coordination with the DoB, MOPD, and the Fire Prevention Bureau typically 
occurs throughout at key points during the project development process to identify, avoid, 
and/or resolve issues. 
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ASAP ROADMAP 


ASAP is a capital intensive program with an ambitious 20-year timeframe. The potential for 
changes to the implementation strategy is high. CTA developed a preliminary phased 
implementation strategy to serve as a roadmap for sequencing stations to meet the 20-year 
timeframe. The construction sequencing exercise helped the CTA assess the viability of 20-year 
implementation. 


Since complex stations are more challenging to design, engineer, and construct, they are 
addressed in future phases, which allows more time to work through complexities. 


The phasing of stations after the first and second phases are less certain as there are many 
variables that could impact the proposed phased implementation strategy. Similarly, the 
timeframe for the future RPM Program is still being defined and with uncertainties that could 
impact the phasing of stations. 


Following the nine stations that comprise ASAP Phase One, the remaining ASAP stations are 
proposed to be implemented in Phase Two through Four as shown in Figure 12. 
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Figure 12 Twenty-Year Implementation Strategy by Phase, Pending Funding Availability 


phase Ong phase Two gnase Thre, 


100% Funded 45% Funded 


Montrose %$ Irving Park¢ Division 
California $ Belmont % Washington 
Racine & Cicero Damen 
Pulaski & Oak Park 
Austin Harlem (Forest Park) 


Austin & 
Oak Park @ 
Ridgeland 


Adams/Wabash 
State/Lake $ 


(CDOT-Led Project) North / Clybourn Monroe 


RPM Phase One 
Argyle & Future RPM Program Future RPM Program 
Berwyn & Up to 10 Stations Up to 10 Stations 
Bryn Mawr @ (Phase TBD) (Phase TBD) 
Lawrence & 


o% Funded o% Funded 
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phase Fou, 


Grand 
Chicago 
Monroe 
Western 
Clinton 
LaSalle 


LaSalle/Van Buren 


Harrison 


Future RPM Program 
Up to 10 Stations 


(Phase TBD) 


Bi E)ane Line Bi Blcteen Line Boop | (Brea Line BE )purpte Line ts) Funded Station 


Note: Phases reflect the sequencing in which construction is estimated. 
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PROJ ECT DEVELOPMENT TIMELINE 


Infrastructure projects are expensive and often take many years to plan, design, and construct. All 
transit projects — even straightforward ones that may only require limited planning and design - 
involve multiple steps to complete. If the project development process appears to be long and 
complex, that is because it is. The project development process is resource intensive and complex 
and is designed to ensure that projects are thoughtfully implemented to best serve the diverse 
needs of customers. By comparison, a major roadway construction project, such as a new 
expressway, can take 20 years or more from concept development to completion. 


Typically, the size, complexity, and funding availability of transit projects and programs 
determine the amount of time it takes to move a project from concept development to 
groundbreaking. Along the way, the CTA consults and coordinates with various federal, state, and 
local governmental agencies and elected officials, and also engages with the public and 
stakeholders. Moreover, often extensive environmental and historic requirements must be met 
before projects can move forward. Individual project timelines vary from project to project and 
many of the steps in the project development process may overlap or occur simultaneously. It is 
important to understand that there are many steps that must occur to implement capital projects 
and that these activities take time. 


The figure 13 below provides an example of a timeline from the Forest Park Branch Racine Station. 
From funding identification to anticipated contract completion is 7.5 years, which is typical for 
these complex projects. Additional time may be required when property acquisition or complex 
environmental reviews are within the project development. 


Figure 13 Example Project Timeline 


Forest Park Branch Racine Station Timeline 


2019 | 2020 


Phase =[@| [=| ac [: [@ ; 


Funding Identification 


2 | Specific Project Planning 


{ 
3 | Design Procurement 


4 | Environmental Clearances 


5 | Design 


6 [Construction Procurement 
4 


7 | Construction 


Contract Close Out 


ASAP projects will require construction activities that use heavy equipment (e.g., excavators, 
bulldozers) that must be stored and complicated movements (e.g., cranes) that must be carefully 
orchestrated to avoid electrified tracks and other trains that are in service. However, there is a 
finite amount of available time to perform track-level construction work. Because track-level 
construction work causes service disruptions, CTA prefers to perform this type of work when the 
least number of customers would be impacted (i.e., weekends). However, the amount of available 
track time for construction during weekends is constrained because special events take 
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precedence (e.g., marathons, parades, festivals). Moreover, the timeframe to conduct track work 
is further reduced during the winter months when construction activities are limited or cannot 
take place at all. Viewed in its entirety, the amount of available weekend time to perform track- 
level construction work each year is heavily restricted and track time must be spread across the 
many projects within CTA’s Capital Program that require track access. 


As a consequence of implementing CTA’s Capital Program, disruptions to rail operations can 
occur that create unavoidable inconveniences to customers. However, CTA makes every effort to 
minimize these short-term inconveniences to deliver long-term benefits to customers. For 
example, CTA operates shuttles, increases services on parallel routes, or opens auxiliary entrances 
to minimize customer inconveniences. Because weekend track time is limited, one common way 
that CTA mitigates customer impacts is to limit construction hours to weeknights. This tradeoff 
creates construction inefficiencies such that performing work on weeknights reduces productivity 
and increases costs. Other ways to accommodate track work on a line includes one or more of the 
following strategies: 


e Re-route - A temporary modification to normal train routing to remove rail traffic from a 
track section to facilitate access to perform work on or near the CTA right-of-way. 

e Single-track - A temporary rail operation of trains bi-directionally on one track while the 
adjacent track is taken out-of-service to facilitate access to perform work on or near the 
CTA right-of-way. Traditionally, CTA only allows one single-track at a time on a line and 
only for very limited time periods. Employing single track operations along the same line 
concurrently is uncommon as it would compound negative impacts to CTA customers 
(i.e., numerous slow zones to accommodate multiple crews performing work 
concurrently). 

e Line Cut - A temporary termination of all service on a line. A line cut reflects total 
stoppage of service on all tracks and at all stations within the area of closure to facilitate 
access to perform work on or near the CTA right-of-way. The CTA typically adds a bus 
shuttle to maintain service in this instance. 


PHASING CONSIDERATIONS 


The phased implementation strategy over the next 20 years shown in Figure 12 lays out a path for 
planning, designing, and constructing the proposed accessibility improvements at each station. 
The next step is to continue identifying funding that will allow CTA to keep momentum and 
deliver accessibility at vertically inaccessible stations within the 20-year timeframe. 


From an implementation perspective, there are a number of factors that may influence the phased 
implementation strategy. Some of these are unknown at this time and could have cascading 
effects on CTA’s ability to adhere to the proposed phased implementation strategy. The following 
are key factors that could influence adherence to the proposed phased implementation over the 
next 20 years. 


e Coordinating with Ongoing Infrastructure Projects - As funding for ASAP and other 
projects becomes available, CTA will need to continue to evaluate ASAP’s construction 
sequencing in light of track maintenance needs, ongoing construction projects, and new 
projects within the CTA Capital Program. 

e Competing Track Work - A significant number of the inaccessible stations are located 
on the Blue Line on both the O’Hare and Forest Park branches. While not all ASAP 
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projects will require track access, some will. CTA is currently in Phase 1 of the Forest Park 
Reconstruction program with portions of the future phases funded. This is in addition to 
five (5) funded ASAP stations on the Blue Line. While CTA strives to minimize disruptions 
to customers, the fact that so much construction is proposed to take place on the Blue 
Line will put unavoidable stress on the system. Some of these conflicts can be mitigated 
through contracting strategies and construction sequencing to capture cost and time 
efficiencies. However, the sheer magnitude of ASAP in relation to other infrastructure 
projects requiring track-level work underscores the importance of coordinating with those 
other projects to identify windows of opportunity to perform the necessary ASAP-related 
work within the 20-year time horizon. 

e Emerging Opportunities - Opportunities may arise that enable CTA to advance one 
project over another because funding, partnerships, or other scenarios make a project ripe 
for implementation. While these opportunities are unknown today, should they arise, the 
proposed station phasing will likely change. 

e Complex Environmental and Historic Reviews - Many of CTA’s facilities are 
considered to be historic and require additional reviews and coordination for 
development. The construction may not begin until the historic reviews are complete. 
Depending on the level of intensity, it may delay the design to construction by up to a year 
to get State and Federal agency approvals and finalized legal agreements. 


There will likely be cost and other resource impacts should any of the above factors occur that 
would push the implementation of a project(s) to a future phase. For example, because inflation is 
a key input to a project cost estimate, the same project will become more expensive to implement 
in a future phase due to inflation should the implementation phase change. CTA will track the 
proposed phasing plan alongside other projects in the capital program to manage and minimize 
these potential impacts. 


ELEVATOR REPLAC EMENT PROGRAM 


As previously noted, an average of eight elevators per year will need to be rehabilitated or 
replaced to meet the initial 20-year replacement timeframe (see Chapter 2). There are some 
stations where not all of the elevators at the station are recommended to be replaced during a 
phase of the Elevator Replacement Program because not all elevators at a single station may be in 
the same condition as described in Chapter 2. Therefore, only those elevators that require 
rehabilitation or replacement at a station are recommended. CTA is currently pursuing the 
Elevator Replacement Program as one large design contract with multiple construction contracts. 
This strategy will allow for packages to be developed to accelerate construction with multiple 
contractors but mitigate having multiple elevators down in the same geographic area. 


CHAPTER 9: NEXT STEPS 


PREPARING FOR IMPLEMENTATION 


CALL TO ACTION: ADVOCATING FOR ASAP 


Building on the progress and momentum created over the 

last 35 years, and in partnership with the disability eco 
community, the ASAP Strategic Plan lays out the 

roadmap to deliver complete vertical accessibility to the Together the CTA and the 
CTA rail system within 20 years. CTA recognizes that disability community are 
accessibility provides greater inclusiveness, benefitting allies that share a common 
everyone by creating environments that are usable by all objective to expand transit 
people. ASAP goes beyond federal requirements to add accessibility across 
accessibility across the entire CTA rail system. the region. 


ASAP benefits everyone, but funding is a key piece of 
the puzzle to make ASAP a reality. Funding has already been fully secured for the ASAP Phase 
One stations and almost half of the Phase Two stations. To help secure funding for RPM Phase 
One, CTA relied on the support of many individuals and organizations, including those in the 
disability community, to advocate for funding for this much-needed project. These efforts were 
ultimately successful, resulting in the creation of the RPM Transit TIF District. The federal 
government, specifically Senator Duckworth (IL), took the vision of CTA’s ASAP plan and created 
a federal discretionary grant program - also called ASAP - to allow a dedicated funding source for 
legacy transit agencies to make stations accessible. CTA was a recipient of the program’s first and 
second year of funding. Rebuild Illinois was extremely influential in providing funding for ASAP 
Phase One Stations, which included bumping up Racine Station from the 2018 ASAP plan from 
Phase Two to Phase One, but these funds also provided the local match to the federal ASAP grant 
and are also providing for a majority of funding for the remaining Green Line stations. While 
funding streams have changed since the 2018 CTA ASAP plan, it is important to continue 
advocacy for funding for programs like access to create equity across transit. CTA will continue to 
look our strong partnerships again to obtain funding for the remainder of ASAP and move this 
critical program forward. 


Long-term consistent funding solutions are needed at both the federal and state level to 
allow the CTA to meet the accessibility needs of all riders. CTA has recently seen a bit of 
relief from years of extraordinary fiscal pressure, as new sources of grant dollars have come down 
from the federal government. In the past year CTA has received significant funding from the new 
ASAP grant which was announced and granted for the first time in 2022. This grant, which this 
program helped create, is specifically aimed at funding full accessibility for transit systems. CTA 
has also been a recipient of other grants aimed at modernizing and maintaining its stations and 
tracks. Yet these sources of funding are not consistently granted and may not cover the full rising 
costs of stations. In order to ensure that each inaccessible station gets the attention it needs and 
can keep up with technology that is constantly advancing, CTA must be able to secure long-term 
and adequate funding. The recent influx of funding is also predicted to slow down as the country 
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heals from the effects of COVID and the abundant recovery funds begin to dry up. In addition to 
modernizing its inaccessible stations, CTA is also committed to keeping its entire system ina 
state of good repair using limited state and federal capital funding insufficient in addressing the 
growing backlog of upgrades and repairs required to keep the CTA system in a state of good 
repair. CTA continues investing in upgrading or replacing system assets, yet the unfunded capital 
need continues to grow with each year. Ultimately, CTA needs consistent and sufficient funding 
from state and federal agencies to meet the system’s needs. 


The new federal funding program is needed to incentivize accessibility improvements 
beyond the ADA requirements. The Federal All Stations Accessibility Program (ASAP) 
grant was first made available in 2022 to that directly support accessibility-focused transit 
projects or programs like ASAP. CTA - like many other legacy transit agencies throughout the 
country — has complied with the core requirements of ADA and continues to meet ADA 
requirements on new projects. But CTA’s ASAP initiative is different. ASAP goes beyond ADA 
requirements to achieve vertical accessibility across the entire CTA rail system. A good public 
transportation system is a major asset for all U.S. cities; transit supports economic development 
by providing access to jobs and businesses, reducing road congestion, and lowering transportation 
costs for individuals and households by providing an alternative to driving. When a transit system 
is not fully accessible, the benefits it provides are not available to everyone. In 2022, the Federal 
ASAP grant made $343 million available through the Federal Transit Administration. This long- 
term federal funding solution is needed to incentivize legacy transit systems to improve 
accessibility beyond what is required by law and to create a system that is fully inclusive and 
accessible, embracing the true spirit of the ADA. 


The State passed the Rebuild Illinois Capital plan in 2019, giving modes of transportation 
access to $45 billion. As recovery funds dry up, this plan will enable CTA to continue to move 
forward with capital plans as well as have a revenue stream to match federal funds. As a part of 
the plan, $4.7 billion has been set aside for mass transit going to RTA which is composed of CTA, 
Pace, and Metra. 


CTA estimates that an additional $3.8 billion will be needed over the next 20 years to support 
ASAP. CTA will continue to work with individuals and organizations, including those in the 
disability community, to advocate for these projects to be included in a future state capital bill, 
and will continue to seek innovative ways to fund these projects with local and federal funding 
sources. 


Ten (10) of the remaining stations to be addressed as part of ASAP will be included in the 
future RPM Program. The RPM Program is a multistage program to be completed in phases 
over time, with RPM Phase One began in 2021. While CTA is advancing RPM Phase One through 
design and construction, work will continue preliminary planning efforts for the future RPM 
Program. This work will include phasing and staging plans, preliminary engineering, and an 
evaluation of funding strategies for the future phases. These efforts will queue up the next phase 
of RPM for the federal Core Capacity grant program. 


Successful implementation of ASAP Phase One and future ASAP Phases will heavily rely ona 
stable and reliable source of state capital funding as well as the new federal funding program. 
Accessibility will remain a central priority for CTA, even as it seeks to maintain, upgrade, and 
replace the existing system. Accessibility benefits everyone, and to make ASAP a reality, CTA 
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looks forward to ongoing collaboration with the disability community, the State of Illinois, and 
the Federal government. 


FUTURE ASAP STRATEGIC PLAN UPDATES 


The ASAP Strategic Plan will be updated over time to remain consistent with ongoing planning, 
modernization, and construction work as part of CTA’s Capital Program. The following regular 
updates are currently planned: 


e CTA staff will provide annual updates on ASAP to the ADA Advisory Committee; 

e The ADA Advisory Committee will include an update on ASAP as part of its annual update 
to the Chicago Transit Authority Board; and 

e CTA staff will update the ASAP Strategic Plan every five years, which will be available on 
CTA’s website: www.transitchicago.com/accessibility/asap. 


All Stations Accessibility Program (ASAP) 
Strategic Plan 


APPENDIX A 
FEDERAL REG ULATORY OVERVIEW 
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APPENDIX A: FEDERAL REGULATORY OVERVIEW 


Three significant federal laws and regulations govern public transportation accessibility for people 
with disabilities: 


e Section 504 of the 1973 Rehabilitation Act (1973)’; 
e Americans with Disabilities Act (1990)*; and 
e Department of Transportation regulations’. 


1973 REHABILITATION ACT (SECTION 504) 


The 1973 Rehabilitation Act was the first disability civil rights law to be enacted in the United 
States. Section 504 of the Rehabilitation Act states that "no otherwise qualified individual with a 
disability in the United States . . . shall be excluded from the participation in, denied the benefits 
of, or be subjected to discrimination under any program or activity” that either receives Federal 
financial assistance or is conducted by any Executive agency or the United States.* 


Each federal agency, including the United States Department of Transportation (USDOT), has 
promulgated its own set of regulations implementing Section 504 of the 1973 Rehabilitation Act 
that apply to its programs. Requirements common to all Section 504 based regulations include: 


e Reasonable accommodation for employees with disabilities; 

e Effective communication with people who have hearing or vision disabilities; 
e Accessible new construction and alterations; and 

e Program accessibility. 


Under Section 504 of the 1973 Rehabilitation Act, a recipient's services, programs, or activities, 
when viewed in their entirety, must be readily accessible to and usable by individuals with 
disabilities. This concept is known as program accessibility. 


The Rehabilitation Act set the stage for the future enactment of the Americans with Disabilities 
Act. 


1990 AMERICANS WITH DISABILITIES ACT 


The Americans with Disabilities Act (ADA) prohibits discrimination on the basis of disability in 
transportation, employment, state and local government, public accommodations, commercial 
facilities, and telecommunications. Title II of the ADA covers all activities of state and local 
governments, regardless of receipt of federal funding, and is based on the concept of program 
accessibility that was introduced in Section 504 of the Rehabilitation Act described above. 


The Department of Justice Technical Assistance Manual states that a Title II entity "may not deny 
the benefits of its programs, activities, and services to individuals with disabilities because its 
facilities are inaccessible. A public entity's services, programs, or activities, when viewed in their 
entirety, must be readily accessible to and usable by individuals with disabilities. This standard, 


29 U.S.C. § 701 et seq. 

42 U.S.C. § 12101, et seq. 

49 CFR Parts 27, 37, and 38. 
29 U.S.C. § 794 (a) 


1 
2 
3 
4 


known as ‘program accessibility,’ applies to all existing facilities of a public entity. Public entities, 
however, are not necessarily required to make each of their existing facilities accessible."° 


Under the ADA, the United States Access Board has the responsibility of creating guidelines for 
the accessibility of buildings, facilities, and vehicles subject to ADA requirements. Federal 
agencies, such as the USDOT, are responsible for issuing and enforcing accessibility standards 
that are consistent with the United States Access Board's minimum guidelines. 


In 2006, the USDOT adopted the 2004 Americans with Disabilities Act Accessibility Guidelines 
(ADAAG) issued by the United States Access Board as its regulatory standards.° 


The 2006 USDOT ADA Standards, known as the DOT ADA Standards, contain the technical 
provisions for altering existing and constructing new stations.’ All areas of newly constructed 
buildings and facilities, as well as altered portions of existing buildings and facilities, must comply 
with the requirements of the DOT ADA Standards. The DOT ADA Standards also require an 
accessible path of travel from the entrance to altered primary function areas*. The USDOT 
incorporated the 2006 DOT ADA Standards in Appendix A-Modifications to Standards for 
Accessible Transportation Facilities, to 49 CFR Part 37. 


DEPARTMENT OF TRANSPORTATION (49 CFR PART 37) 


The Federal Transit Administration (FTA) requires recipients of federal transit funding to not 
discriminate against individuals with disabilities and to comply with the USDOT regulations that 
implement the transportation-related provisions of the 1990 ADA and Section 504 of the 
Rehabilitation Act of 1973. The applicable federal regulations are found in 49 CFR Parts 27, 37, and 
38. These regulations set specific requirements that transit providers must follow to ensure that 
their services, vehicles, and facilities are accessible to and usable by individuals with disabilities. 
Subpart C of 49 CFR Part 37 contains the ADA regulations for transportation facilities. As noted 
above, the DOT ADA Standard is incorporated within 49 CFR Part 37 in Appendix A. 


In 2015, the FTA published a Circular 4710.1 offering guidance on compliance with the provisions 
of the ADA (the “ADA Circular”).° Chapter 3 of the ADA Circular” provides guidance to carry out 
the ADA requirements for transportation facilities. 


> The Americans with Disabilities Act Title II Technical Assistance Manual Covering State and Local 
Government Programs and Services, Section II-5.1000 General, https://www.ada.gov/taman2.html. See 
also, 28 CFR 35.149-35.150. 

° ag CER Part 37, Appendix A. 

7 United States Department of Transportation ADA Standards for Transportation, November 29, 2006. 

* A primary function is a major activity for which the transportation facility is intended. Primary function 
areas include ticket purchase and collection areas, passenger waiting areas, train or bus platforms, 
baggage checking and return areas and employment areas. 49 CFR § 37.43(c). 

° FTA Circular 4710.1, Americans with Disabilities Act (ADA): Guidance, (November 4, 2015). 

°° FTA Circular 4710.1, “Chapter 3 - Transportation Facilities”, (November 4, 2015). 


All Stations Accessibility Program (ASAP) 
Strategic Plan 


APPENDIX B 
PRIORITIZATION SCORES 
AND RANKING 


asap ||| 


Station Ranking by Total Score a 
Weighted Need Complexity Implementation Total Score 
vn [FO 

Geography [Group ——‘(Station —~—~—~—*‘(Branch [Line Served | 2022 Ridership | 200% | 100% | 80% | 150% | 50% | 100% | 200% | 70% | 40% |40%| as0% | 400% | 160% | 100% 
West [Others —*(OakParklake ‘lake ~—~=«‘(GREENS~=~=“‘“*tCSC‘“‘CS;SC#NNOOY™OC*”S~SOCdSC“‘<C?OOOCOCYSOC~<C“(,SC“‘C2:«2S™~SCOCdYSOOCOUYTCOC~<‘dR(NSC®SSC(<*d:*i‘“‘C R;ZS(WYL!..3. | 4 74) +248 | 4 | 3 &4| om 
West [FP [Pulaski-Congress__|congress [BLUE —=Ssi=‘iSSC“‘S#éSéSW ce@pgziO'*§SOTOCOCSSCSCOC‘“C“‘#®USAN’COC”*C“‘#*N(NN’NN’™ CS~“‘éSNC(#§WYLNNN 29~SO«d) TCO CUP COC TSCOCdSC(“‘#‘CSRTCOCé‘*NSNC(N‘SN’N’NSN“SC(”*C*dYSC(‘éONS 
West [FP [Austin Gongress congress [BLUE —SSC=dS=SC(‘SCbOtISi.o2@~~©[)OU4COUTOCOCSC~“‘*‘“RSC‘(C‘ !TTC«~YCOC<‘ TTSCdYSC(atTSTSCTTCUYTCOUTTCdSSC Ct OCSC“‘CLNC#SSCOOC*#d‘COW”#*Cé‘éak«wGO 
West [Others ———~*(Ridgeland SSCs ~—S*GREENOSC*~SC(‘(CS#S;CSCSW#C*SOORILO1~[OU1SCOCOCdYSOCOCTTTCdYSC(SCTTC~idrSC<(<‘iTSCdYSC‘(Q,TdTSTl TT TUdPCU SCSSC(“‘CSZ?UOCPOUOU4~C«dYSCOC~Cit 
Noh [RPM ——=*iNoyes Civ, ~—SPURPLEOC«dSSC(“‘CS;(NOMOQOA] 1 [1 | 1 ‘| 4 *<YY O-~rdT—srv1—hordY—O CC Cd COCCtSSC~<‘“*SSC“‘CSNSCOCOC#dSCO®#C#(#(#(«aS2 
West [FP____[OakPark-Gongress_|congress [BLUE —=SS=C=~‘SC“‘(‘(S#$WO4ta2zi—od'2~]OOCOSSC~sSC“‘SC~é‘STCOC+’'C..OC<S.C~<‘rYS“(ié‘TSCdTSCTTC CTT CdCCOCTTC~iSC“‘CTTC~*dSCOC*~*ét 
North RPM avis Howard RED |g | 8 8s 880 
West [FP [Harlem-Congress____|Congress_ [BLUE | 8.278 tt tz ts 88 
North RPM Main Evan PURPLE | 5729 ta 8 8 tes 8 et 
NorthWest [Others [Damen/Milwaukee__*|O'Hare_ [BLUE | OS | a a a 8 88809 
NorthWest [Subway [Division/Milwaukee__|O'Hare_ BLUE] GATT a a a “as 
North RPM Thorndale [Howard RED || a 8 8B 
NorthWest [Subway |Grand/Milwaukee__|O'Hare_ BLUE | 479.3815 | tt a a 99 
CBD Subway Harrison State Sub. [RED] 812A tc 8 8 BD 89 
North RPM Sheridan [Howard RED tat a a 8 oo 80 
CBD [Subway taSalle | Dear'n Sub. BLUE] 3.028 | tc 88 
CBD Others LaSalle/VanBuren __|Loop Elev. [BRORPRPK | 343.3731 3 tt 8 8 
North RPM Foster Evan, PURPLE | 83.737 tt a a 8 
North RPM |Ceentral-Evanston Evan. PURPLE, | 125,062] tt tt a ze? 


wo 
Nh 
Nh 
— 
oa 
ray 


BD [FP |Ciinton-Congress _|Dearn Sub, [BLUE qoos] 3 [| 3a | 2 | 2 | 2 | 3s | 4 | 6 | o [4] 28 | 1 | 0 _—iX 


All Sations Accessible Program (ASAP) 
Strategic Plan 


APPENDIX C 
PHASE TWO STATIONS 
PROPOSED CONCEPT DESIGNS 


asap ||| 


WILMETTE LINDEN 


PLOTTED ON: 2023/06/06 


CENTRAL 
SKOKIE EVANSTON NOYES 
FOSTER “a w\ 
EVANSTON ¢O \O 
DAVIS A G 
SKOKIE WO xu) 
DEMPSTER Ae 
SOUTH BLVD 
SKOKIE SWIFT ¢O 
HOWARD ST HOWARD 
ir JARVIS 
| 1 TOUHY AVE 
~\ PARK RIDGE | EVON AVE 
: IN | : GRANVILLE 
¢ \ S ws 4 THORNDALE 
a t BRYN MAWR 
Qa 
¢ FOSTER AVE | peewee 
ti z {4 Jo 5 Ui z ARGYLE 
> JEFFERSON PARK : Ake Sib ul =) 
3 LAWRENCE “AVE oie @ 5 g c LAWRENCE 
HARDWHOD HTS 3 
| NOENLDGE MONTROSE QO 
MONTROSE AVE MONTROSE WILSON 
5 | 
SCHILLER PK IRVING PARK RD ea ees IRVING PK a a 
5 SHERIDAN 
ADDISON ST ON a ADDISON 
AD ON| 
\_ ravine PROJECT SITE 
BELMONT AVE BELMONT BELMONT BELMON = Oo 
ELMWHOD PARK SECTINGTGN 4131 WEST IRVING PARK RD. 
DIVERSEY AVE CHICAGO, ILLINOIS 61613 Oo 
| DIVERSEY 
FULLERTON AVE LOGAN SQUARE FULLERTON FULLERTON 
CALIFORNIA & 
ARMITAGE AVE 
eh 3 — CHICAGO TRANSIT 
NORTH AVE nian A 
OAK PARK DAMEIN NORTH/CLYBOURN AUTH O RITY 
a DIVISION ST 2 |_| 
"4 bem “as "4 
RIVER FOREST $ ¥ 2 | - 7 5 DIVISION [enrcaco — E N G | N E E R | N G 
Fa a i z e|_| et uicaco Avely| | S$ aden a 
J E Y v 6 
oe a} jo /g GRAND SENSITIVE SECURITY INFORMATION 
——___ é Qa z LA K Ee WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
LAKE a Z 5 UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
= a Zz ” ” 
4 5 5 MICHIGAN WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION. SECURITY 
CONGRESS ie) os ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
a ens coe: SSeLooU NS TONES SYS" OEM sos aN SUE Berg Ta ms SSS 
MAYWOOD < = ae % N f 5 Sane u 5 HARRISON ene! 
z 4 & Z ROOSVELT RD 3 if a =) 4 Z 
FOREST PK b ¢ ¢ e =— 2 yY w W OOSEVELT, 
¥ y 2 ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
. [9 DOUGLAS WS Ee ede WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 
LIST OF DRAWINGS 
M4 o xX W ci = 4 CERMAK RD 
¢ @ Z//¢| | S & rg = 
a: | HE ) ff og E o SHEET NUMBER] [SHEET TITLE] 
S 2 & a CIVIL & ARCHITECTURAL 
F | a ASHEAND CHIEF INFRASTRUCTURE OFFICER 
19) ee 
| Go == 0" COVER “Sree | 
35TH ST SOX-35TH TECH-35TH es 
G— 100 AERIAL VIE 
35TH le ee me 
Fano Be = 1 EXISTING PLANS VICE PRESIDENT, CONSTRUCTION 
45RD Se. = DEMOLITTO L NS 
[ Pee ae, AO DEMOLITIO PLA 
47TH ST 47TH = = 
KEDZIe — 7m [A _— 104 DEMOLITION PLA CHIEF ENGINEER, INFRASTRUCTURE 
SisT st S1ST A _ O5 - O — O D 
PULASKI = O6 FMOLITIO Dp 
SSTH ST GARFIELD GARFIELD ——__ = — — 
Ros TOF PROPOSED PLANS PROJECT MANAGER 
MIDWAY Z u JACKSON PK ASS OG PROPOSED Pie 
a “a eee 
63RD ST 4 Z A — 109 PROPOSE DLA | HAVE PREPARED OR CAUSED TO BE PRERARED UNDER MY DIRECT SUPERVISION, 
SSE THE ATTACHED PLANS AND SPECIFICATIONS AND STATE THAT TO THE BEST OF MY 
y y A 08 PROPOSED PLA KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
5 a COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (Illinois Rev. Stat. 1985, 
ENGLEWOOD q & A — 109 » POCE D ch.111 / pars. 3711et seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
69TH|U Ww OPOSED A ADM. CODE 400 
= ul = t : 
BEE BED. Paks | > 2 z 5; ¢ Po a | SECTION WI CUEARANCE DIAGRAM 
r w) | O 5 = THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
g N 4 8 2s 20 SECTION WI CUEARANCE DIAGRAM PREPARED UNDER MY DIRECT SUPERVISION AND TO THE BEST 
F) ul |g = OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE WITH ALL 
| » Yes SECTION WI CLIEARANCE DIAGRAM CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
79TH ST a a3 
79TH ae sae |O- — PARANCF DIAG /\M 
BURBANK Zz SSS 
< 
> 
87TH ST “ 
Zz 87TH 
‘HOME TOWN EVERGREEN PARK q 
SSTH ST 
9SSTH 
OAK LAWN 
W 
< : 
2 | < 
6 & 
6 t 
_| g 
| 
| 06/06/2023) (CONCEPTUAL PLANS 
| MARK DATE DESCRIPTION 
MERRIONETTE PARK | 
- J | General Disclaimer Note: COVER SHEET 
BIS SOND eae These plans are not based off a site survey. The dimensions and site conditions need to be 
——— cy ad . . 
leat, He | verified by the DoR along with the development of a design that meets code, ADA and CTA 
(RIVERDALE | written contract scope and design standards. These plans were developed for the basis of an early 


conceptual station layout, conceptual planning phase scope of work, cost estimate and/or to G-001 
assist the DoR’s understanding of the project scope. These plans have not been vetted through 
the CTA’s formal design process and should not be perceived as an approved design. 


; 7 Legend O* 
- as. iM} Irving Park ~ 
{hy J ‘| G Irving Park 
" Y Irving Park Blue Line 


? Irving Park Blue Line Station ow 


~ 


Rar@Bluedline, 


“ay IMSV1Nd ‘N 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


rbueecae og S_. hea ys Se, oe oS AR Stites F ee SR Sy See SENSITIVE SECURITY INFORMATION 
CANOPY pa = ins i 3 <cakes : Abs | \ Babe ye 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
oe By VER | APPROVED BY 
: SS “Nat Gita! stone | hs | CHECKED BY 
C NS ea - te Mm: ¢ DESIGNED BY 
(OV INC) RETA Gis} a’ | DRAWN BY 


PROJECT NO 
FILE NAME 


Ms 


Tir 


> ‘a 

Google Eageraig: 
He =, te 

. = na 2 


06/06/2023 | CONCEPTUAL PLANS 
MARK DATE DESCRIPTION 


LOCATION: IRVING PARK 


AERIAL VIEW 


QO] |32)) (64’ 128, G-1 00 


SCALE: 1/64°=1'—0” 


2 
~ 29.0 oF 8'-8 3'-0"  @ 
A 
417 (Pam cs | (Rp 
We, sled 7 — —_ ~~" a Go BY 
os 
c 
STAIR #1 oe Yi a ali’ RM P LAN ESCALATOR #1 STAIR #2 (a) 
ae SIGNS . 7 NORTH 
(A) 3 “ar LINE 
K IK LA 
o| 3 + 8 o — 2 - B) 
| >| i 
(a) 5 BERTHING BO Sag 5 5 
EXISITNG PLAT 
SCALE 1/1 6"=17—0” 
(37) (38) ss (39) (40) Ct) (2) NUN (49) (50) = (51) ~— (82) 53 54 | 
Magidaag oe oao0i pee ae eee eoeoeeeeeaaeeeaadoneeee eb opp oo 2 oe pe lee eg be y 
“ | | hi] \. LL ee iN cc 
68 8 8 feay eS ee Se eee See eo EO 
| aaa = " jae wana scaltees \_(¢ ) 
| re ine eS 
(8) STAIR #3 ESCALATOR #2 : STAIR #4 : 
STAIR #1 
EXCAVATE EMBANKMENT 
Ze ; | 
EXISITNG STREET LEVEL PLAN AT IRVING PARK RD 
SCALE: ieie = =O" 
STAIR #4 


ESCALATOR #2 


Soo) 
if 


STAIR #3 


ae BZ AN 
a Pia = #* he Th as 
[ 
; 
: 


EXISITNG STREET LEVEL PLAN AT PULASKI RD 


SCALE: 1/16"=1'-0” 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


06/06/2023 | CONCEPTUAL PLANS 


MARK| [DATE DESCRIPTION 
LOCATION: IRVING PARK 


EXISTING PLANS 


A-101 


_—— Co (6) ©) @ ©) ©) (to) Gt) (2) (3) (a) (15) (18) (47) 8 te) 


= . Se = ) : 
| | | | 
| | | | A Ky 
= lt a a Go 8 Wy 
, ) : — . : i WO 
| | | | Cc) O 
i Fe 4 SLAB TO BE REMOVED —/i__ aE ae y G 
f—tt.oht, 2th, St io IN fo f fof myo oo foo Poo oo oP oo eo Pp ooo oo ooo oo oo oo ho oo oo. ESCALATOR #1 
! STAIR #2 
Cats Le eae DEMOLISH STOREFRONT (1 PLATFORM DEMOLITION PLAN 
perms SIGNS As ay Q2 oe a 
(9) (20) = (at) (zz) (8) (8) (5) 98) (2D) sage (28) (9) (0) 1) (2) (8) 36 
eee 
: BERTHING SIGN-—— 5 i 
BERTHING SIGN (2 PLATFORM DEMOLITION PLAN © BERTHING SIGN BERTHING SIGN” 
VA-102)/ |SCALE: 1/16”=1"—0” ena 
(36) (37) (38) (38) (40) (at) (42) (48) (aN (4B (48) (47) (48) (49) (50) (51) (82) 54 
a + + + + - + + a + : + + + a wos CHICAGO TRANSIT 
SS 
ee ee y 
= Pt CHR tee pa errr res ay _ AUTHORITY 
: : | ; SA Ee Le A ENGINEERING 
__ 16-9 S| NS DE SE NEN LOIS 4 MEN 6551;1;111 _ 
= o ae: _— oO & iB ey Stes eae a ea | x I. es SoS cEEEEE K BY SENSITIVE SECURITY INFORMATION 

| <r] = ee ee eee) eee =a (Cc) UNDER 49 ‘CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 

| \ SQ TEE TET TTT TET TELE EE EEE ELEY We UL UA HILL JIL UIs _ WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION, SECURITY 

| SLAB TQ BE REMOVED FOR PROPOSED a a Ta RESULT IN CML PENALTY OR OTHER ACTION. FOR US. GOVERNMENT AGENCIES, PUBLIC 

[_ BS PASS-THROUGH ELEVATOR oo STAIR #4 a = \ DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520 


REMOVE GUARDRAILS TO INCREASE THE 
WIDTH OF WALKWAY BY 4" ON BOTH SIDES DRAWING SCALE IS NOT GUARANTEED. 


CTA ASSUMES NO RISK OF LIABILITY FOR 


ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


STAIR #3 


ALL STATIONS 


, (p ACCESSIBILITY PROGRAM 
ae, IRVING PARK — BLUE LINE 
ca. i 10% CONCEPTUAL PLANS 
EXCAVATE EMBANKMENT - a B 
Cf ae ~< IN_CHARGE 
ae oC) [APPROVED BY 
Sta Z CHECKED BY 
4 ie ESCALATOR #1 DESIGNED BY 
a DRAWN BY 
PROJECT NO 
FILE NAME 


ESCALATOR #2 


06/06/2023 | CONCEPTUAL PLANS 
MARK DATE DESCRIPTION 


LOCATION: IRVING PARK 


| f 


OOS 


| 
STAIR #3 
| 


DEMOLITION KEY PLANS 


Le _ 


A-102 


NORTH 


RELOCATE THE EXISTING 
BUS STOP SIGN 


REMOVE AND 
RELOCATE BIKE RACK 


Le 
REMOVE HBG \ SE 
<< SED 
eee NY 
Se. a a \ QC\ 
AY a Go ee \ \ 
& \ U4 N 
et e "aS \ 
es La \ ‘ 
© \ 
AS | wn 
\\ 
Pa ; 


REMOVE EXISTING 
FARE ARRAY 


STOREFRONT TO BE REMOVED 
FOR STATION EXTENSION 


ZO 


RELOCATE THE EXISTING 
PC EQUIPMENT 


EXISTING STAIR #2 
\\\ TO REMAIN 


EXISTING ELECTRICAL 
ROOM TO REMAIN 


STOREFRONT TO BE 


7, REMOVED FOR 3 
: STATION EXTENSION y Ze 
| 
Lx ¢ REMOVE EXISTING CA 
S : KIOSK 
Se 
CE ee = 
x 
: es 
gh 
ee 
~ A 
Le 4 
EXISTING WALL TO 
BE EXTENDED | 
| 
AUTOMATIC 


VENDING MACHINES 
TO BE RELOCATED 


REMOVE EMBANKMENT FOR NEW 
CONSTRUCTION 


DEMOLITION AT IRVING PARK STATIONHOUSE 


SCALE: 3/16"°=1'—0” 


NORTH 


EXISTING ESCALATOR #1 
TO REMAIN 


SLAB TO BE REMOVED FOR 
PROPOSED PASS-THROUGH 
ELEVATOR 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
APPROVED BY 
CHECKED. BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


06/06/2023 | CONCEPTUAL PLANS 


MARK DATE DESCRIPTION 


LOCATION: IRVING PARK 


DEMOLITION PLAN AT IRVING PARK 
STATIONHOUSE 


A-103 


44 


REMOVE EXISTING DOOR 
FOR STATION EXTENSION 


EXISTING ESCALATOR 
#2 TO REMAIN 


ZL 


REMOVE 


EXISTING HIGH 
BARRIER GATES 


EXISTING STAIR #3 TO 
REMAIN 


Sian anand (al Sai 
| | 


10'-0" 


a 


. 44'-0" 


MODIFY ABUTMENT WALL 
STRUCTURE TO ACCOMMODATE 
WALKWAY AND ELEVATOR 


REMOVE EXISTING WALL FOR 


STATION EXTENSION 


DEMOLITION AT PULASKI RD STATIONHOUSE 


SCALE: 3/16"=1'-0" 


46 


© 


REMOVE EXISTING STOREFRONT 
FOR STATION EXTENSION 


NORTH 


© 


REMOVE EXISTING BIKE 


RACKS 


© 
© 
O 


RELOCATE THE EXISTING 
BUS STOP SIGN 


RECONFIGURE CURB AND 
SIDEWALK FOR NEW 
STATION ENTRANCE AND 
BUS LOADING AREA 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
APPROVED BY 
CHECKED. BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


06/06/2023 | CONCEPTUAL PLANS 


MARK| [DATE DESCRIPTION 
LOCATION: IRVING PARK 


DEMOLITION PLAN AT PLATFORM 
LEVEL 


A-104 


22'-0" 


1 3'-4" 


22'-6" 22'-0" 22'-0" 


8'-8" 22'-0" a alt el antl 


22'-0" 


22'-0" 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


REMOVE AND SALVAGE HIGH FOR PLATFORM EXTENSION 


BARRIER AUTOMATED GATE REMOVE GUARDRAILS 


DEMOLITION PLAN AT PLATFORM LEVEL 


SCALE: 1/8”=1'-0” 


NORTH 


0 
roe) 
Cr) 
TTT TTT 5 a _ 
(8) ee (| Leb ft te bq eye qh ING Td 7 a =! 
I ft ft ted de de pe we we qe qe ee qe I ft ft ft ft de ded de de qq qd = | \- “: (oe) 
L L NQ ZF 
OH 
= | 
a 
° 
SLAB TO BE REMOVED FOR PROPOSED | 
REMOVE STOREFRONT FOR PASS-THROUGH ELEVATOR ESCALATOR #1 
Nae eae BS US ee DEMOLISH STOREFRONT 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


06/06/2023 | CONCEPTUAL PLANS 


MARK DATE DESCRIPTION 


LOCATION: IRVING PARK 


DEMOLITION PLAN AT PLATFORM 
LEVEL 


A-105 


EXISTING ABUTMENT 


BELOW 
EXISTING ABUTMENT 


a BELOW 
A203 / an REMOVE AND SALVAGE HIGH Sige 


A204) BARRIER AUTOMATED GATE 
\ : \ 
\ \ 
\ * % 
\ a \ 
oo - Nes . CHICAGO TRANSIT 
: : : 22'-6" 22'-0" 22'-0" %, 22'-0" 
* - -- _ -- AUTHORITY 
\ 
NE ENGINEERING 
\ 
\ 
NY SENSITIVE SECURITY INFORMATION 
ie WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
\ PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
\ WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
— in ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
It i OA"-G" = DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
2 cc ————————————————————— © | opto i \ ° ®| ~W/T" ' & Z Z Z Z 
: » D> : \ : on 6o RK DN} l l L 
Li : ve ee ie i= i= Le DRAWING SCALE IS NOT GUARANTEED. 
= I : q i" | + : CTA ASSUMES NO RISK OF LIABILITY FOR 
——————S i = —————— = T ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
re i. BY SCALING OF THIS DRAWING. 
<r =e 
N \ 
\ \ 
\ \ 
\ \ 
\\ ALL STATIONS 
\e ACCESSIBILITY PROGRAM 
i L IRVING PARK — BLUE LINE 
REMOVE GUARDRAILS 107% CONCEPTUAL -PLANS 
REMOVE GUARDRAILS TO INCREASE THE 
ESCALATOR #2 SLAB TO BE REMOVED FOR PROPOSED WIDTH OF WALKWAY BY 4" ON BOTH SIDES IN_ CHARGE 
PASS-THROUGH ELEVATOR TO ACCOMMODATE HBG AND 3' PANIC APPROVED BY 
HARDWARE GATE CHECKED: BY 
REMOVE STOREFRONT DESIGNED BY 
DRAWN BY 
DEMOLITION PLAN AT PLATFORM LEVEL PROJECT _NO 
FILE NAME 


SCALE: 1/8”=1'—0” 


NORTH 


06/06/2023 | CONCEPTUAL PLANS 
MARK DATE DESCRIPTION 


LOCATION: IRVING PARK 


DEMOLITION PLAN AT PLATFORM 
LEVEL 


A-106 


7 = ? 


-0 es ee ee ee a ae es 
a aE | al SSS eae eet saree ¢O 


IN 
x 
Ms 
x 
apy 
t 
> 
| 
| 
(ee) 
@) 
O 


Ea [J 
Gar eS SSS Se —y 
_— . eT Te ee Ee —— _— 
ELEVATOR #1 _ 
oe SCALE: 1/16”°=1'—0” © A110 A 
_ Se" NORTH 
BERTHING SIGNS — 
fh 9) at) mh) 8) 8) yy 8) ) sO) mw) as) we) 


iC Kk TNC K [Cc  ( QE 
{as aa jes = [= 6 cep ee pe ele 
yy yy ) | 


A) © “(B) CHICAGO TRANSIT 
| = — AUTHORITY 


ENGINEERING 


LAN 
IN 


I 


a7) (38) (89) (40) at) 42) (48) (a MB) (48) (ar) (48) (49) (50) (51) (52) (58) (5A) Eerie eeceervaneoRuATOR 
TO TT! TO “hh y TT i. NS TT! TO TO TT! TO a TT! ne T WARNING: THIS R R NTAIN: NSITIV! RITY INFORMATION THAT | NTR 
ee tee es L 44'-0" \ ; Fee a a aE 
fag \. au gg armen ee ed “ WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION ‘SECURITY 
11'-0" | \ \ (7 7] 7 \ i RESULT IN CML PENALTY OR OTHER ACTION. FOR US. GOVERNMENT AGENCIES, PUBLIC 
| | i \ | ah Fr ea ee A. ioe DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
i | — ——— i Ne SS 
16'-9 ST ins oy). : i ~~ 
a — Of) ita} = = a et [ : Rie | [ UP B DRAWING SCALE IS NOT GUARANTEED. 
7 =|. Ses eee : Se ee a CTA ASSUMES NO RISK OF LIABILITY FOR 
: ) —— \ a a ee jueoe ee sseesseseeeceses =a (¢.) J ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
| : 4 | \. | | sf \¥/ IBY SCALING OF THIS DRAWING. 
NJ re eee ee === 
J, TY or. ea i ; - ! : \ 
ESCALATOR #2. * 4 a ae eee ‘ 
STAIR #3 2 STAIR #4 
ALL STATIONS 


z ELEVATOR #2 A-111 


NOTE: 
TOTAL PLATFORM (COL. 1 TO 54) = 1172' ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


B) 
\ > 
a 
5 

- 
2) 
a | 
& 
\ ©O 


ee IN_ CHARGE 
re ee NE. See [APPROVED BY 
CHECKED BY 

ROOM 


ELECTRICAL | N Y 
Oo @ ® ® ® @©® @® @® @® ) G (a) (ss) | XY 8s DESIGNED 
wee neay eae ee | DRAWN BY 
| ELEVATOR MACHINE ROOM | PROJECT NO 
l | FILE NAME 
PASS THRU e JANITOR ROOM 
ELEVATOR #1 ESCALATOR y ELEVATOR #2 


MECHANICAL ROOM ELEVATOR MACHINE 
ROOM 


LOCATION: IRVING PARK 


ESCALATOR 
MACHINE ROOM 


A 
ro I Gi 
RS STAIR #2 ESCALATOR #2 % 
ee ony 
“ 7 = \S ——————— — _ uP 
Coy Oe SA ESCALATOR #1 A-109 D7 
D>, PA A , STAIR #3 
¢ \F ELECTRICAL | | 
A , ROOM ! 
WOK sanitor | | 06/06/2023 | CONCEPTUAL PLANS 
; ROOM | MARK DATE DESCRIPTION 
TOILET ROOM | a | 
| 


PROPOSED PLANS 


@ 


NORTH 
0 8! 16' 32' A-1 O07 
SEE 


PROPOSED STREET LEVEL PLAN AT PULASKI RD 


SCALE: 1/16"=1'-0" 


NORTH 


1/16" = 1'-0" 


ELEVATOR MACHINE 
ROOM 


3' PANIC 


RELOCATE THE EXISTING HARDWARE GATE 


BUS STOP SIGN ELEVATOR #1 


EXIT DOOR 


3' PANIC 
HARDWARE GATE 


ESCALATOR MECHANICAL 
ROOM 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


FARE ARRAY 


ADA ACCESSIBLE 


AUTOMATIC DOOR ELECTRICAL 


ROOM 


CA KIOSK 


JANITOR ROOM 


SLOP SINK 


CHASE PLUMBING 
WALL 


PORTION OF EMBANKMENT REMOVED 
TO EXTEND STATION ENTRANCE WITH 
NEW ROOFS 


NEW STAINLESS 
STEEL DOORS 


PROPOSED STATIONHOUSE PLAN AT IRVING PARK RD 


SCALE: 3/16"=1'-0” 


NORTH 


EXISTING STAIRS #2 


EXISTING ESCALATOR #1 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


06/06/2023 | CONCEPTUAL PLANS 


MARK| [DATE DESCRIPTION 
LOCATION: IRVING PARK 


PROPOSED PLAN AT STREET LEVEL 


A-108 


RECONFIGURED CURB 
AND SIDEWALK 


COMMUNICATION 
ROOM 


ELECTRICAL 


ROOM 


JANITOR ROOM 


SLOP SINK 


TOILET ROOM 7 


NO 


aN 
<I \ 


ELEVATOR MACHINE 


36" X 48" CLEAR SPACE 
IN FRONT OF ELEVATOR 


PROPOSED ALARMED 
EGRESS GATE WITH 


PANIC HARDWARE 


Wall to Wall_\Y 


O 


| 


rep) 
2 
3'-6" 
er 
_——— 1 
| 
i | 


EXISTING 
ESCALATOR #2 


EXISTING STAIRS 
#3 


ESCALATOR MACHINE ROOM 


12'-0" . 


PROPOSED STATIONHOUSE PLAN AT PULASKI RD 


SCALE: 3/16"=1'-0” 


Y 
KR 10'-8" 
: 3' PANIC 
' HARDWARE GATE e 
ie NEW STOREFRONT 
XN RELOCATE THE EXISTING : 
ELEVATOR #2 BUS STOP SIGN 


NEW CURTAIN WALL 


PANIC HARDWARE WITH PANELS UPTO 


EXIT DOOR COUNTER HEIGHT 
FARE ARRAY ADA DOOR 
PUSH BUTTON 
GRANITE AT 
FARE ARRAY 


CUSTOMER 
ASST. KIOSK 


RECONFIGURED CURB AND 
SIDEWALK FOR STATION ENTRANCE 
AND BUS LOADING AREA 


NEW AUTOMATIC DOOR 


NORTH 


AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


CHICAGO TRANSIT 


DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 


DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 


BY SCALING OF THIS DRAWING. 


ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
[APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


06/06/2023 | CONCEPTUAL PLANS 


MARK DATE DESCRIPTION 


LOCATION: IRVING PARK 


PROPOSED PLAN AT STREET LEVEL 


A-109 


3'-3" ©) ©) @ 


ow 
ca y) 
3'-0" WITH PANIC 
HARDWARE om Rey 
A-201 « <™ cA 
CPS 
1 2 3 4 A 
L 22'-0" 1 3'-4" 8'-8" i 22'-0" | co 
9 
oe) 
3 a i A 
| = et att 8 z 
CO rep) (oe) CO 
CHICAGO TRANSIT 
L AUTHORITY 
STAIR #1 WIDEN PLATFORM 6" sae TILE VeWeOBEERGNE ENGINEERING 
ON BOTH SIDES TO MATCH EXISTING 
SENSITIVE SECURITY INFORMATION 
ee ee 


PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520 


NORTH 


WIDEN PLATEORM 4" ON BOTH DRAWING SCALE IS NOT GUARANTEED. 
SIDES FROM COLUMN 10-12 CTA ASSUMES NO RISK OF LIABILITY FOR 

ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


NEW CURTAIN WALL 
7 “10 TO MATCH EXISTING 4 12) 43 ALL STATIONS 
ACCESSIBILITY PROGRAM 


ie 22'-6" nn 22'-0" eid 22'-0" - 22'-0" na IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 

IN CHARGE 
[APPROVED mad 
CHECKED: BY 
DESIGNED. BY 
DRAWN BY 
PROJECT NO 

=e FILE NAME 

a = ae : : FeO 3 - 
> 9-7" - 30'-3" Seer an 

: = Wall to Wall = we = 

> a = ~ 

SI, |= S ° — 

BEE 7 A 7 | 

LO! — < hs 
06/06/2023 | CONCEPTUAL PLANS 
CLEAR AREA 36" X 48" MARK], __[DATE DESCRIPTION 
LOCATION: IRVING PARK 
| See cna ee PROPOSED — PLATFORM 
PROPOSED PLATFORM LEVEL PLAN (IRVING PARK SIDE) 
AaT10 SCALE: 3/16”=1'-0” A-110 


NORTH 


EXISTING ABUTMENT 


BELOW cor, Rey 


\. A 
ESCALATOR #2 3 O* We 
. ~ ENS 
\ 
7) a) ey ‘S 
a ener “Se TS ee * ee G 
\ \ 
22-0" 22-0" 22'-0" 22'-6" 
\ * 
% PASS THRU 
ML ELEVATOR #2 
\ es 
\ 
\ 
CLEAR AREA “* 
36" X 48" iN 
iN 
\ 
\ 
\ 
N 
X 
jr == ———— EEE —E—E————————————_———————E———EEEEES a= x cc 
| \ 
\ 
i \ 
\ 
= \ 
mi ‘ 
T 25'-5" = ~ 
i vr ‘< 
\ 
\ 
\ 
a er St fe et a ee ee ae oa ae ae ee es ee ee ee \ 
= | — = " 
\ 
a 
a N CHICAGO TRANSIT 
I \ 
a S AUTHORITY 
\. \\ ENGINEERING 
\ \ 
\ 
WIDEN PLATFORM 4" ON < \ SENSITIVE SECURITY INFORMATION 
BOTH SIDES \ WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PROPOSED PLATFORM LEVEL PLAN (PULASKI RD SIDE) ee eee ee ee ee 
SCALE: S716 =1 =0" 
DRAWING SCALE IS NOT GUARANTEED. 
\ CTA ASSUMES NO RISK OF LIABILITY FOR 
? \. FRRORS CAUSED, DIRECTLY OR INDIRECTLY, 
. BY SCALING OF THIS DRAWING. 
50 we Bt 52) 53 
\ 
7 —_ ce —- *% ALL_ STATIONS 
\ 
' " ' " ! " \ ACCESSIBILITY PROGRAM 
D 22'-6 as 22'-0 me 22-0 us \ IRVING PARK — BLUE LINE 
: 10% CONCEPTUAL PLANS 
IN CHARGE 
| [APPROVED BY 
3' GATE WITH PANIC HARDWARE SHECKED BY 
= NEW GUARDRAILS DESIGNED BY 
G MATCH EXISTING DRAWN BY 
oe) PROJECT NO 
FILE NAME 
33'-6" 
2 2 | 
on ~ | 
oO oo! 
06/06/2023 | CONCEPTUAL PLANS 
MARK] [DATE DESCRIPTION 
aaah ae LOCATION: IRVING PARK 
PROPOSED PLAN AT PLATFORM 
L WIDEN PLATFORM 4" ON BOTH SIDES STAIR #4 LEVEL 
2 PROPOSED PLATFORM LEVEL PLAN (PULASKI RD SIDE) © A-144 
A111 SCALE: 3/16" =1 =0" - 


NORTH 


Ay Haein — th 
QD) ARE ee 
Gy 7 | = ML, yan | - VW 


“i Oe) © 

see ake CHICAGO TRANSIT 
1-8 St" _ eta) AUTHORITY 
soe oe ENGINEERING 


TRACK TRACK 
SENSITIVE SECURITY INFORMATION 
SECTION AT PLATFORM LEVEL AT IRVING PARK SIDE. (EXISTING ee 
. UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
SCALE: 1 ra 4” = | : a WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
. ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


> F CANOPY DRAWING SCALE IS NOT GUARANTEED. 
FI +54'-8" CTA ASSUMES NO RISK OF LIABILITY FOR 
tI ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
rai BY SCALING OF THIS DRAWING. 


ALL STATIONS 


3-8" ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
"APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
g_a| [PLATFORM PROJECT NO 


EL+44'-8" FILE NAME 


ie 


T/ RUNNING RM 


; TY V7 RUNNIRRARAIL 
J \ ) de EL+40'-0" 4, 


—. — TOP OF RAIL [TOP OF RAIL oe . —. 8" 


06/06/2023 | CONCEPTUAL PLANS 
3'-3" 3'-3" MARK DATE DESCRIPTION 


f 10'-8" ss Lied a! LOCATION: IRVING PARK 
L CL 


TRACK TRACK SECTIONS WITH CLEARANCE 
DIAGRAM 


2 PROPOSED SECTION AT PLATFORM LEVEL AT IRVING PARK RD. 
A—901 SCALE: 3/8”=1'—0” A-201 


FOR REFERENCE: SEE PLANS (DRWG A-101 & A-110) 


(GI TRACK [GJtRACK 
ee eee i ee | 
1 | ee: CANOPY 
eee = 
A Hy Of 
J Y GY Y 
Uy, g y g 
Y g Y g 
g | 1g 9-4 3/4" Zl | J 
Y\ | |e Al | |g 
V7 A | PLATFORM 
| ra pH EL+44'.8" 
U | | 7 g Z 7 | | U, AS BS Go 
Zs 7 z} Wi Z ME. ee 
RAIL 
$$ = EL+40'-0" 
wy | ae CHICAGO TRANSIT 
10-8" 10-8" AUTHORITY 
CL CL 
TRACK TRACK ENGINEERING 
SENSITIVE SECURITY INFORMATION 
SCALE: 1/4”=1'—0” ) i : RISCLOSURE IS GOVERNED BY 5 USC 552 AND 49 CFR PARTS 15 AND 1820) 
5-7 i 5-7 
> aan I | i 
Ta rore| |! J lt Lapa F240 CANOPY DRAWING SCALE IS NOT GUARANTEED. 
oe oe EL+54'-8" CTA ASSUMES NO RISK OF LIABILITY FOR 
" FRRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 
| | 
| it | ALL_ STATIONS 
| ; : ACCESSIBILITY PROGRAM 
! IRVING PARK — BLUE LINE 
i 10% CONCEPTUAL PLANS 
| II | 
| 9'-9 1/2" | | IN CHARGE 
! [APPROVED BY 
4" i | ! | CHECKED BY 
" he cigaraice Aled ! 4" In the Clearancelarea a if 
| II | 
aoa" | 3-4" PLATFORM PROJECT NO 
w= aH _ oo ee z poe ai EL+44'-8 FILE. NAME 
i] W 
ay ! 1] f= 
ree a 10'-10 i rae 
Se a EA 3” en Tie 2 3 
lf RUNNING 17 RUNNIRROAW AIL 
: : EL+40'-0" “y 
8 3 \ \ TOP OF RAIL TOP OF RAIL \ ‘ AG 0 0 
06/06/2023 | CONCEPTUAL PLANS 
! " ! " 
LF 3-3" | 88" MARK] [DATE DESCRIPTION 
10'-8" 10'-8" 
: LOCATION: IRVING PARK 
CL CL 
TRACK TRACK SECTIONS WITH CLEARANCE 


DIAGRAM 


(2 \ SECTION AT PROPOSED ELEVATOR AT IRVING PARK RD. 


\A-202)/ — [SCALE: 3/8”=1'-0” A-202 


eee FOR REFERENCE: SEE PLANS (DRWG A-101 & A-110) 


<< os 
WO <> 
S 
o* 
[S| TRacK “e - 
| a= - — nore 
eee ee eevee 
Z , 9-6 3/8" Z F l 
ee, ay 
| — yl —— | —— ba | Cee 
G i 8 | 4'.8' | Ve Y 4'-8 | 4.8" | GY A, Bo QO 
Go a a lla Zz x 7 Lp RAIL - 
FL+40'-0" 
ne CHICAGO TRANSIT 
CL CL AUTHORITY 
ow mac ENGINEERING 
| | SENSITIVE SECURITY INFORMATION 
| | UNDER 0 GFR PATS, 19 AND T820, "NO PAR OF THs RECORD WAGE DSCLOSED To 


WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNM'| 


ENT AGENCIES, PUBLIC 


z - = | | 7 | | — = 7 ; : CANOPY DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520 
SCALE: 1/4"=1' 0" 3-10 7 AG 3 ap ee | = =: e108 310 + [8"| Soy 
DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
, ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 
(et || 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


| | 
| | 
| | 
| | 
| | 
| | 
6 5/8" In clearance are 5/8" In the ae area 


ms IN CHARGE 
APPROVED BY 
| CHECKED BY 
| Pf g=2" PLATFORM DESIGNED BY 
a = | Se esl = a Sol Se ee _ ok | ae ae EL+44'-8 BRAWN BY| 
Sar J 11'-3" _ se FILE_NAME 
Na ea g Bty ee mie 
RUNNING ij RUNNIRRE AY AIL 4, 
at \ ‘~e TOP OF RAIL TOP OF RAIL \ ow Ae EL+40-0 
a 3'-3" fb 3'-3" | 
40'-8" 40'-3" 06/06/2023 | CONCEPTUAL PLANS 
: MARK|| [DATE DESCRIPTION 
CL CL 
TRACK TRACK LOCATION: IRVING PARK 
SECTIONS WITH CLEARANCE 
DIAGRAM 
SECTION AT PROPOSED ELEVATOR AT PULASKI RD. 
SCALE? 5/6 =1 —0" A-203 


FOR REFERENCE: SEE PLANS (DRWG A-101 & A-111) 


CL 
TRACK 


10'-8" 


10'-8" 


CL 
TRACK 


A ~ Yas I~ % 
J) | | RB LY 
y | i, y\ Y on 
Zi, | WA | Wi | 1A 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
. UNAUTHORIZED RELEASE MAY 
CTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


SECTION AT PULASKI RD. (EXISTING) 


SCALE: 1/4”=1'-0” 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


CANOPY 
EL+54'-8" 


ALL STATIONS 


ACCESSIBILITY PROGRAM 


IRVING PARK — BLUE LINE 
10% CONCEPTUAL PLANS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


8'-10 7/8" 


PLATFORM 
EL+44'-8" 


RAIL 


V/T7 RUNNING RAIL 
: EL+40'-0" “, 


[7 RUNNING R¥ 


06/06/2023 | CONCEPTUAL PLANS 


413! a4" MARK|]|__[DATE DESCRIPTION 
10'-8" i | I 40'-8" LOCATION: IRVING PARK 
CL CL 
SECTIONS WITH CLEARANCE 
TRACK TRACK DIAGRAM 
PROPOSED SECTION AT PULASKI RD. 
A-204 


FOR REFERENCE: SEE PLANS (DRWG A-101 & A-111) 


PLOTTERS ON: $202.5/06/01 


WILMETTE 


LINDEN 
[SKOKIE EVANSTON NOYES s\ 
EVANSTON cor, \O 
DAVIS A A 
SKOKIE O \) 
DEMPSTER ~ Ae 
(wan oe) 
ae SOUTH BLVD oe 
OAKTON SKOKIE SWIFT G 
HOWARD ST GOWARD 
TE INFRASTRUCTURE 
| WORE 
\ PARK RIDGE | ee SSVSN EVEHOYOLA 
BE] IN | GRANVILLE 
E \ i s a THORNDALE | 
re) 4 = [O°’HARE BRYN MAWR 
Z FOSTER AVE lol fa BERWYN 
[~ i JEFFERSON PARK N g é ig o 5 ARGIEE 
14 = We 3355 W. BELMONT AVE 
HARDW®OD HTS S WILSON 
—~_] ee MONTROSE AVE BHENURO SE: MQNTROSE 2 7 
IRVING PARK fe SHERIDAN 
SCHILLER PK IRVING PARK RD IRVING PK a 
ADDISON ADDISON 5 | ADDISON. _ PROJECT SITE | 
ADDISON ST B —— BELMONT BLUE LINE STATION 
CHICAGO, ILLINOIS 
\ SaONT WE PAULINA | | BELMONT BELMONT | : 
alate TES DIVERSEY AVE ee DA E 06/0 T / O 
| FULLERTON Av A SURERTON LAKE 2 
LOGAN SQUARE FULLERTON MICHIGAN 
ARMITAGE AVE CALIFORNIA S a C H | CAG O TRAN SIT 
—— WESTERN ARMITAGE a : —_ c AUTH ORIT’ ; 
OAK PARK DAMEN NORTH/CLYBOURN ARR ONEON E N G | N = E R N G 
RIVER FOREST e 3 5 = DIVISION patent CHICAGO/ O O NI 3 : 1 O C NI [) 
aie) jai el ze als) |_E CHICHGOR WRC Sa | | . / | | | y \ | \ | | SENSITIVE SECURITY INFORMATION 
=| (6) |e] | & |5 5 3 2 BS P GRAND GRANDS TAIE WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
2||8 8} Ia UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
x} |S oS PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
TAKE 9 ZZ WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
5 z 8| |e ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
2 2 Z| |Z RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
ieoncREsS |e % Z| |d DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
MAYWOOD &| (% ¥}) [z y S 5 z sf é HAERIGON DRAWING INDEX 
el Si) eh) VElIC drreeeverr ee. 2 J] ik el PKs] [53/13 — ee ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
PORES) UPARIS|(@ Fd = = WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 
= SHEET NUMBER SHEET TTLE 
DOUGLAS 18TH ST 
2 G—00O1 COVER: “Sree. 
z 4 Z g 8 z ET 2 ore CERMAK 
& 3 g| Fle =! 5) |e) CHINATOWN ARCHIE CIURAL CHIEF INFRASTRUCTURE OFFICER 
: | 8 TSHLAND A—T00 AERIAL PLAN 
= A—-+0-44 EXISTING STREET LEVEL PLAN 
| 35TH St Sowzenu A102 EXISTING MEZZANINE PLAN NICE RRESIDENT) CONSTRUCTION 
=u EXISTING PLATFORM LEVEL PLAN 
STREET LEVEL DEMOLITION PLAN 
43RD MEZZANINE LEVEL DEMOLITION PLAN CHIEF ENGINEER, INFRASTRUCTURE 
Zz 7H PLATFORM LEVEL DEMOLITION PLAN 
KEDZIE aids ENLARGED STREET CEVEC DEMOLITION PLAN 
poet ge ge WESTERN 51ST ST ENLARGED STREET LEVEL DEMOL PLAN 
a sis ENLARGED-MEZZANINE LEVEL DEMOLITION PLAN PROJECT MANAGER 
ene er]__(oarrto =e ENEARGED-MEZZANINE-LEVEL-DEMOLITION-PLAN 
MIDWAY ~ ENLARGED PLATFORM LEVEL DEMOLITION PLAN | HAVE PREPARED OR CAUSED 10 BE PRERARED UNDER MY DIRECT SUPERVISION, 
2 eB JRCRSONL EAR ENEARGED- PLATFORM LEVEL DEMOLITION PLAN KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
= 3 COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (lilinois Rev. Stat. 1985, 
63RD ST|< x ee PROPOSED STREET LEVEL PLAN ch.111 / pars. 3711et seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
Sea pee ear] |z| |S PROPOSED MEZZANINE LEVEL PLAN a 
ENGLEWOOD Sly PROPOSED PLATFORM LEVEL PLAN THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
BEDFORD PARK] | 2 ul aa ENLARGED PROPOSED STREET UEVEL PLAN OF MY KNOWLEDGE AND. BELIEF. ARE IN COMPLIANCE. WITH. ALL 
: : i S) FNLARGED PROPOSED STREET LEVEL PLAN CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
| 3 8 4 ENLARGED PROPOSED MEZZANINE [LEVEL PLAN 
. < ENLARGED PROPOSED MEZZANINE LEVEL PLAN 
7eTH ST ENLARGED PROPOSED PLATFORM LEVEL PLAN 
ENLARGED PROPOSED PLATFORM LEVEL PLAN 
——— | A PROPOSED SECTION 
oe — & PROPOSED SECTION 
AD Gat PROPOSED: SECTION 
POM eLOwn| EVERGREEN PARK | Q PROPOSED SECTION] 
IPPROPOSED SECTION] 
ee = PROPOSED-SECTION 
PROPOSED SECTION] 
saa ml PROPOSED SECTION 
u PROPOSED SECTION] 
< ee PROPOSED SECTION WITH CLEARANCE DIAGRAM 
: g 06/01/2023/DESIGN OPTIONS 
G = | 5 MARK DATE DESCRIPTION 


NORTH 


MERRIONETTE PARK 


BLUE ISLAND 


[| CALUMET PARK 


ae 
7 


COVER PAGE 


These plans are not based off a site survey. The dimensions and site conditions need to be 
verified by the DoR along with the development of a design that meets code, ADA and CTA 
written contract scope and design standards. These plans were developed for the basis of an early 


conceptual station layout, conceptual planning phase scope of work, cost estimate and/or to 


| 
| 
| General Disclaimer Note: 
| 
| 
| 


—_ G-001 


RIVERDALE 


assist the DoR’s understanding of the project scope. These plans have not been vetted through 
the CTA’s formal design process and should not be perceived as an approved design. 


PLOTTED ON 2023/06/01 


VENT SHAFT Be 


VENT SHAFT 


FIRE HYDRANT 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 


CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
KIMBALL AVENUE AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


BELMONT AVENUE 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


OUTLINE OF COMED 
ESCALATOR #1 CONNECTING VAULT BELOW 


MEZZANINE TO STREET 


ASAP O’HARE_ LINE 
STAIR # 1 CONNECTING BELMONT STATION 


ALLEY STREET AND MEZZANINE 3355 W. Belmont Ave 
CHICAGO, ILLINOIS 


BUS CANOPY 


oo 
EXISTING STREET LEVEL PLAN a a 
SCALE: NTS a a 
a a 
— 
a 
a a 
Ti__|os7or 72003 


LOCATION IDENTIFIER: 


EXISTING STREET LEVEL PLAN 


A-101 


528'-9" 
PLATFORM 


PLOTTED ON 2023/06/01 


¢ OF TRACK 


PLATFORM 


EXISTING MEZZANINE PLAN 


SCALE: 1/24°=1'-0" 


NORTH 


} 20'-0" 56'-2" 
t VIF 
[ RETAIL 


<| 
1 yeocsaceserensenveasony 


ESCALATOR #2 UP FROM 
PLATFORM LEVEL 


STAIR #2 UP FROM 
PLATFORM LEVEL 


ESCALATOR #1 CONNECTING 
MEZZANINE TO STREET 


STAIR #1 CONNECTING 
MEZZANINE TO STREET 


ELECT.CONDUITS 
ELECTRICAL DUCT 


COMED VAULT 


P 


t 


COMM ROOM [ ELECTRICAL CLOSET 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP O’HARE_ LINE 
BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


EXISTING MEZZANINE PLAN 


A-102 


CENTERLINE OF TRACK 


STAIR #2 UP TO | 
MEZZANINE LEVEL | 


ELECTRICAL ROOM 


MECHANICAL ROOM 


PLOTTED ON 2023/06/01 


SCALE: NTS 


EXISTING PLATFORM LEVEL PLAN 


ESCALATOR #2 UP TO 
MEZZANINE LEVEL 


NORTH 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 

UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 

PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 

WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ED RELEASE M 


Zz JAY 
HER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 
IMARK|| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


EXISTING PLATFORM LEVEL PLAN 


A-103 


PLOTTED ON 2023/06/01 


COPY NUMBER 


DRAWING CHECK ONLY 
Checked against calcs. and 


CHECK ACTIVITY 
RINTED 
MC DUCK'S CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


REMOVE RELIEF CHICAGO TRANSIT 
| 


| calcs. confirmed 


EXISTING 
VENT SHAFT 


| DEMOLISH FOR NEW 
| EXIT STAIR OPENINGS 
| 
| 
| 
| 
| 


| 

| ¢ OF EXIT STAIR #4 
| be STA. 142+79.3 

| x 

| | 
| 

| 

| 

| 


—C=H KIMBALL AVENUE 


AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

ZED RELEASE M 


EXISTING VENT -«¢& 
| SHAFT OF 
W 


. JAY 
LIC 
BARRY 

AVENUE 


W BARRY AVENUE 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


OPENING FOR 
PROVIDE OPENING NEW ELEVATOR 


FOR NEW EXIT STAIR # 1 


RELOCATE EXISTING 
| FIRE HYDRANT 


BUS CANOPY ABOVE 


| 
| 
| 
VENT | 
| 
| 
| 


ESCALATOR #1 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


a a __ 7 


NOTE: 
DoR to recommend options for location of 
stair and canopy up from subway 


BELMONT AVENUE 


VA-104)/ (SCALE: NTS > 


NORTH 


06/01/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


STREET LEVEL DEMOLITION PLAN 


A-104 


PLOTTED ON 2023/06/01 


DEMOLISH STRUCTURAL WALL FOR STATION EXTENSION 


eee ee OO Ee Oe Oe ee Oe Oe er Oe Oe Oe Oe Oe ee Ee HE Ee Ee Ee Ee ET ET 


a_ 


(a> a DEMOLISH WALL FOR NEW STAIR #5 
ca REMOVE AND SALVAGE EXISTING 
A109) | CUSTOMER ASSISTANT'S KIOSK. 


| 
PROVIDE OPENING IN CTA STRUCTURE AND 
ROADWAY FOR NEW ENTRANCE STAIR #5. 
REMOVE AND RELOCATE ALL UTILITIES 


~~ REQUIRED FOR NEW DESIGN 
| 


fo I 
a AN10) REMOVE EXISTING STAIR ASSEMBLY, INFILL 
J PANELS, HANDRAILS AND GUARDRAILS 


YS 528'-9" | 


COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 


ACKCHECKED (GREEN) 
CORRECTED (BLUE) 
VERIFIED (GREEN) 


ae CHICAGO TRANSIT 
— RELOCATE COMED AUTHORITY 


ELECTRICAL DUCT ENGINEERING 


INBOUND 
RELIEF VENT 


¢ OF INBOUND TRACK 


\ PLATFORM FOR 8 CAR TRAIN 


<< ; ¢ OF OUTBOUND TRACK 


NL ¢ OF TRACK 


REMOVE ESCALATOR #2 UP 


FROM PLATFORM LEVEL SENSITIVE SECURITY INFORMATION 


REMOVE PART OF WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
STRUCTURAL WALL PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
STAIR #2 WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
FOR EXTENSION ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


REMOVE AND SALVAGE EXISTING 
HANDRAILS AND GUARDRAILS TYP. 


DRAWING SCALE IS NOT GUARANTEED. 


REMOVE AND SALVAGE CTA ASSUMES NO RISK OF LIABILITY FOR 


| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| END OF MEZZANINE AND NEW 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
\ 


ee eee a EXISTING BICYCLE STAND EXISTING ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
COMED VAULT BY SCALING OF THIS DRAWING. 
REMOVE AND RELOCATE 
PROVIDE OPENING IN CTA STRUCTURE AND ROADWAY FARE ARRAYS 
FOR NEW ENTRANCE STAIR #3. REMOVE AND RELOCATE ESCALATOR #1 Ae oes TE 
ALL UTILITIES REQUIRED FOR NEW DESIGN 
STAIR #1 BELMONT STATION 
REMOVE WALL FOR NEW 5355 W. Belmont Ave. 
~~ ELEVATOR CHICAGO, ILLINOIS 
ee IN CHARGE 
‘APPROVED BY 
REMOVE WALL, FLOOR AND STRUCTURE FOR Sal SS Seems 
NEW ELEVATOR Eee 
DRAWN. BY 
MEZZANINE LEVEL DEMOLITION PLAN PROJECT NO] |2015—0027.07 
SCALE: 1/32 =1 =O" FILE NAME 
NORTH 
1) 06/01/2023 DESIGN OPTION 
MARK|| (DATE DESCRIPTION 


LOCATION IDENTIFIER: 


EZZANINE LEVEL DEMOLITION PLA 


A-105 


PLOTTED ON 2023/06/01 


DEMO FOR NEW ELEVATOR SHAFT 


DEMOLISH STRUCTURAL WALL, FLOOR 


| PLATFORM END 
| STA. 142+66.00 | 


528'-9" 8 CAR TRAIN PLATFORM 


i 1 CONSTRUCTION FOR A NEW STAIR #2 
(1 = 
_ a 
yo NRA) \ 


DEMOLISH WALL, FLOOR 
CONSTRUCTION FOR A NEW 
STAIR #2 


| 
REMOVE ESCALATOR #2 | 


« OF OUTBOUND TRACK 


| 
He oe ee ee 
| \ | Ne 
| | | | REMOVE STRUCTURAL FOR STAIR #3 | | | | | 
| AND NEW EXIT. RELOCATE CEILING | | 
| | LIGHTING AND COMMUNICATIONS | | | | | Geers 
| REQUIRED FOR WORK | | | a | | 
| | | ] REMOVE EXISTING STAIR ASSEMBLY, | 
- Se _ INFILL PANELS HANDRAILS AND | | | | 
a | 
| | | | | } | EXISTING ESCALATOR #1 
eg ey AND STAIR #1 
| EDGE OF EXISTING | V4 
Note: DOR TO EXPLORE EXIT STAIR LOCATIONS (I.E. PARKWAY, 
PARKING LANE AND SOUTH WEST CORNER OF KIMBALL AND BARRY Panis | | i 
AVENUES) AND MAKE RECOMMENDATIONS TO CTA \ < 
\ | 5 
| — - — — ~ — — - 2 
| i 


SCALE: 1/32” =1°'-0" 


PLATFORM LEVEL DEMOLITION PLAN 


NORTH 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 


(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

ZED RELEASE M 


JAY 
LIC 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PLATFORM LEVEL DEMOLITION PLAN 


A-106 


PLOTTED ON 2023/06/01 


MC DUCK'S 


DEMOLISH FOR NEW 
EXIT STAIR OPENINGS 


COPY NUMBER 


DRAWING CHECK ONLY 

calcs. confirmed 

CHECK ACTIVITY 

RINTED 
KIMBALL AVENUE CHECKED (YELLOW, RED) 
BACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


REMOVE RELIEF VENT OPENINGS CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP O’HARE_ LINE 
BELMONT STATION 


VENT 


BELMONT AVENUE 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


OPENING FOR NEW ELEVATOR 
(IDESIGNED BY = a ssi—<isSSSSCSsisizCY BY 
[PROJECT NO]  [2015—0027.07] —ssi NO 2015-0027 07 
FILE NAMELY NAME 


= y 


- =r 
ESCALATOR #1 AIF STAIR # 1 


Vv 


BUS CANOPY ABOVE 


“hs 


06/01/2023 DESIGN OPTION 
IMARK|| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


ENLARGED STREET LEVEL DEMOLITION PLAN 


SCALE: 1/8”= 1°-0” 


NORTH STREET LEVEL DEMOLITION PLAN 


A a De a A 
(FEET)O 4. 8 16 ee A-107 


PLOTTED ON 2023/06/01 


49'-10" ¢ OF EXIT STAIR #4 
EXISTING a as STA. 142+79.3 COPY NUMBER 


veneer DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
KIMBALL AVENUE ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


EXISTING VENT SHAFT 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
PROVIDE OPENIN 
aie arn : ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


ae 


& OF W. BARRY _7) 


AVENUE 


W BARRY AVENUE 


RELOCATE EXISTING 
FIRE HYDRANT 


06/01/2023 DESIGN OPTION 
MARK] (DATE DESCRIPTION 


LOCATION IDENTIFIER: 


STREET LEVEL DEMOLITION PLAN 


ENLARGED STREET LEVEL DEMOLITION PLAN 


SCALE: 1/8”= 1°-0” 


NORTH SCALE: ee a 
(FEET) 0 4 8 16 32 A-1 08 


PLOTTED ON 2023/06/01 


DEMOLISH STRUCTURAL WALL (REFERENCE: SECTION X-X) 

DEMOLISH WALL AND DOORS 
DEMOLISH WALL AT MEZZANINE LEVEL FOR NEW 
STAIR #5 


REMOVE AND SALVAGE TRASH 
BIN, VENDING MACHINE AND ATM 


LOCATION OF NEW STAIR #5 


REMOVE AND RELOCATE ALL UTILITIES 
REQUIRED FOR NEW DESIGN 


r 


DEMOLISH WALL AND DOORS 


INBOUND RELIEF VENT 


REMOVE AND SALVAGE ESCALATOR TO TRACK LEVEL 


— 


i 
I 
I 
EXISTING AND SALVAGE COMM ROOM _|! VACANT CONCESSION a 
I 
I 
u 


EXISTING ESCALATOR #2 SPACE 


wD ~ oe, eee a NGS esse a ee i OS Re 


I 
| I | 
I 
ae a a eer I \— REMOVE AND SALVAGE 


EXISTING CUSTOMER 


\ 


a 


! 
| 
| 
ani 
oo oe ‘eee ASSISTANT'S KIOSK... - - ae ae alt 
2355S ee eee et 28 te 2, — 1 4 | | 
I | | | 
! -_ mit 
' iH REMOVE AND SALVAGE | mit 
IM EXISTING FARE ARRAYS | mit 
| 
| | || RELIEF VENT 
t | |]! PLENUM SPACE 
El: -0.57 ————+ El: -0.69 ————> 
| =e I tel b 60 El: -0.41 ———_~ 
ee Se ee see if 1 
t SSeS | | | 
! | SLOPE 35% 
| | 
| 
| 
| 
REMOVE EXISTING STAIR | EXISTING ELECT. 
ASSEMBLY, INFILL PANELS, | CONDUITS 
HANDRAILS AND GUARDRAILS | 
| 
| el LA REMOVE INBOUND 
| i of A RELIEF VENT TO 
REMOVE AND SALVAGE EXISTING | We he fe | STREET LEVEL 
HANDRAILS AND GUARDRAILS TYP. ! i PAL 
| ar, ae || 
: Wil /|/ + COMED ELECTRICAL 
| - | DUCT TO BE RELOCATED 
bel / ae 
REMOVE AND SALVAGE EXISTING OUTBOUND is a == 
BICYCLE STAND RELIEF VENT TO i sy 3 
REMAIN | 4 | 
V a 
| / » | 
REMOVE THE EXISTING BARRIER GATE oo NI (3 
we yl 
we XI 


REMOVE WALL FOR j 
NEW ELEVATOR \/ es 


\— COMED ELECTRICAL 
EXISTING UP ESCALATOR #1 je 


VAULT 
FROM MEZZANINE TO STREET 
TO REMAIN 


K. 
| 
-~ | 
VI 
My 
7" 
| 
| 
| 
| 
| 
| 
I 
| 
>) 
CO 


REMOVE AND SALVAGE 
EXISTING EQUIPMENTS 
SEE PROPOSED DRAWINGS 


a 


DEMOLISH WALL, FLOOR AND 
STRUCTURE FOR NEW ELEVATOR 


REMOVE PORTION OF CAISSON 
AND/OR FOUNDATIONS AS REQUIRED 
FOR ELEVATOR PLACEMENT 


EXISTING STAIR #1 TO REMAIN 


ENLARGED MEZZANINE DEMOLITION PLAN 


SCALE: 1/8”= 1°—0” 


NORTH 


IT 4) —- ee: 
’ - « t.* 
| 44-9", TS pew 
| |ROOF PARALLEL TO [Reo PARALLEL To MEZZ. SLAB] ROOF LEVEL ' 
, | RAIL PROFILE rs a ST: ee 


| | Ia'-3" ereiicre’ _26'- 0° 
TOP/ ROOF SLAB 


: co 
IMM 


~ ICpoTrom OF GIRDERS : 
VENT ROOM } 


| ! PAISSAGE 
; TOP/ ME2Z. : 
“ CONC. SLAS Wy 6:0] e'3° HEL.-0.50 EL-OAt 
» a FL.-0.57_ nA | EL 0.69 \f (art STR.) “s 
[ne EL.-0.75 aks 


WSL TAFG ESS: DOI at OL LI A im OFA MRA Te 


rly —0.35 %, EL-1.53 E1/.- 0.72 ~storR EL-1.40 
lh oe 1 il 
RRO nEe SLOPE (MASONRY WACL 


( BY OTHERS) 
! | 

| 

| 


13‘- 10" 


r 
| 


[ FOR B/RAIL PROFILE. 


i “|r hae eit kB Y ee: 
Oe tees - ‘ 
: DRAWING CHECK ONLY 


i / Pd rs z F r 

WLM YUL 

: Checked against calcs. and 
calcs. confirmed 


REF:SECTION Y-Y MEZZANINE AREA = SERA 


CHECKED (YELLOW, RED) 


COPY NUMBER 


eed 
" gull a CHICAGO TRANSIT 
: fF Ue AUTHORITY 
= ; ENGINEERIN 
A MA NL 3 2 2 
(ia Sechoeees) Ee? EEE TTY oe il ies | ‘em SENSITIVE SECURITY INFORMATION 
Cat 


{ 
Ce a | | sss 09 oe i | yj | LES WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
— —_— H - — . om | | UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
. PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
STAL WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
AN ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
: RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


GHAWNEL INSERT 


TOP OF MEZZ. DRAWING SCALE IS NOT GUARANTEED. 
FER. CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 


BY SCALING OF THIS DRAWING. 


eT 


= | ee Sa : 
I , Sets? T+ STRUCTURAL WALL TO BE REMOVED 
fe FOR NEW CONSTRUCTION ASAP O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


ae sia te eis PROJECT NO] _[2015—0027.07 


\ ‘ PER C-7 
thee” Kite” : i 
EQUIPMENT rTM 
ENTRANCE, ! eh. 
i ohal bes 
~ [te en, 
/ gue : 
os 3 “e! ’ 
a 
STEBI 


REF:SECTION X-X OF EXISTING STRUCTURAL WALL 


a 


_ INST. GED. 
eo BOD PER CONG 


| 
| 
$ 
o 


06/01/2023) | DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SIMILAR TS C- 
SEE NOTE + 


REF:SECTION Z-Z OF EXISTING COMED VAULT 


EZZANINE LEVEL DEMOLITION PLAN 


SCALE: "aaa es 
(FEET)O 4. 8 16 32 


A-109 


PLOTTED ON 2023/06/01 


¢ OF INBOUND TRACK 


¢ OF OUTBOUND TRACK 


END OF PLATFORM 


| 
| 
| PLATFORM 
| 
| 


REMOVE STRUCTURE, ROADWAY, RELOCATE UTILITIES, 
AND PARKWAY REQUIRED FOR NEW STAIR #3 FROM 
MEZZANINE TO PLATFORM, AND STAIR #4 FROM 
MEZZANINE TO STREET 


NORTH 


S107 els en 


(FEET) 0 


4 


8 


16 


32 


COPY NUMBER 


DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


EZZANINE LEVEL DEMOLITION PLAN 


A-110 


PLOTTED ON 2023/06/01 


DEMOLISH WALL, FLOOR CONSTRUCTION 


FOR A NEW STAIR #2 DEMOLISH STRUCTURAL WALL, FLOOR 
CONSTRUCTION FOR A NEW STAIR #2 


—/ Vv 
ee ee eee ee ees ee” a a ee es eet See eet 2 
a a DEMO FOR NEW ELEVATOR SHAFT 
¢ OF INBOUND TRACK 
528'-9" 

8 CAR TRAIN PLATFORM TT I I I I I I I I I I I I I NP TE Se J 
95959595059 020° 020° 925° 026 5249949594954 9G4 9595495959599 959959540995 9595 0G Bao a ao ata ola (68 oo lo eo ab ono ole ooo nea _ _— SSS | 
= T nt pee ae Le yah <7 T LUi Ufa YL LUELLA OLY ULL LLU E UM Lad | | 
ne + a a : | 
A 

ee ta | 4 | 1 
Sida CE HL | 
Pago gam ! ine | 
gL a Keng 7220S CE J WA ees Se ee ee ee > ee ee eee | 
ss LLL ALLL LLL LLL LL LLL ALL LL LIL LLL LL LLL LL td ltl EY ff 2] 

2599059950999 0909950809080 SUBWAY PUMPS 
¢ OF OUTBOUND TRACK | 
— a ee 
REMOVE ESCALATOR #2 > Tq a, 


REMOVE EXISTING STAIR 
ASSEMBLY, INFILL PANELS, 
HANDRAILS AND GUARDRAILS 


\ 
\ 


EDGE OF EXISTING 
MEZZANINE ABOVE 


AND STAIR #1 


| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 
| | 


1 ENLARGED PLATFORM LEVEL DEMOLITION P 


A—111 SCALE: 1/8"= 17-0" 


EXISTING ESCALATOR #1 


NORTH 


SCALE: Sa SS 


(FEET)O 4. 8 16 32 


Check Print 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 


ACKCHECKED (GREEN) 
CORRECTED (BLUE) 


VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 

UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 

PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 

WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE 

RES CTION. FOR OVERNMENT AGENCIES, PUBLIC 
1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


53355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


IN CHARGE 
[APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO ZOO =0027.07 
FILE NAME 


1 |06/01/2023 DESIGN OPTION 


MARK| DATE DESCRIPTION 
LOCATION IDENTIFIER: 


PLATFORM LEVEL DEMOLITION PLAN 


A-111 


PLOTTED ON 2023/06/01 


PLATFORM END 
STA. 142+66.00 


REMOVE STRUCTURAL FOR STAIR #3 AND NEW 
EXIT. RELOCATE CEILING LIGHTING AND 
COMMUNICATIONS REQUIRED FOR WORK 


NORTH 


S107 AV els en 


(FEET) 0 


4 


8 


16 


32 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY 

RINTED 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
RITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

Y SPO! 


IZED 
GOVERNMENT AGENCIES, PUBLIC 
RTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP_ O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 
IMARK|| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


= 
> 
AD 
A~ 


PLATFORM LEVEL DEMOLITION PLA 


A-112 


PLOTTED ON 2023/06/01 


8'W X 12'L MANHOLE 


AW X 5H DUCT 
BANK 


$e 


ff 
EXISTING GRATE 
AT| VENT SHAFT 


36" RCP Sewe 


7 


' 
sv X 2H DUCT BANK 


RELOCATE FIRE 
HYDRANT 


| 

| : 

| = ———a Vammkal 
| 

| 


AT&T 


W BARRY AVENUE 


NEW STAIR # 3 UP FROM PLATFORM! 
TO EXIT CORRIDOR (EXIT ONLY) | 


42" RCP Sewer 


f EXISTING SIDEWALK 


FROM EXIT CORRIDOR 


| 
| 
| 
| 
| 
NEW STAIR # 4 UP | 
TO STREET LEVEL (EXIT ONLY) | 


EXISTING VENTILATION 


\ 
x 

| 9g | 

| o | 
2 MC DUCK'S 

o & 

| op) 

_ a a ae Sa eee 
KIMBALL AVENUE NEW an #5 TO STREET LEVEL - ie 


Sv9 9 


| YALVM «8 
| 


YaMas 2 


NEW HYDRAULIC ELEVATOR 
#1 TO MEZZANINE 


EXISTING UP ESCALATOR #1 
AND STAIRS #1 


BELMONT AVENUE 


8" SEWER | 


EXISTING 
COMED VAULT 


PROPOSED STREET LEVEL PLAN WITH UTILITIES 


SCALE: 1/32°=1'-0" 


NORTH 


NOTES 


e FIELD VERIFY ALL DIMENSIONS 

e FOREXISTING STRUCTURAL PLANS, EXISTING REFERENCE DRAWING SET- KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e FOREXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e COMED ELECTRICAL VAULT AND STATION SERVICE DUCT WILL NEED REVISIONS 


S107 Neils yn 


(FEET)O 4. 8 16 


32 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
BACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED STREET LEVEL PLAN 


A-113 


PLOTTED ON 2023/06/01 


NEW STAIR # 3 UP FROM PLATFORM TO 
EXIT CORRIDOR (EXIT ONLY) 


PROVIDE OPENING IN ROOF 
STRUCTURE FOR EXIT STAIR 


~ Fe | 
At 

4 

Rise 

} 

L 


SE rere 


, NEW EXIT CORRIDOR CONNECTING 
, STAIR # 3 AND STAIR # 4 (EXIT ONLY) 


NEW ROTOGATE AND EXIT DOOR WITH 
PANIC HARDWARE 


| 
NEW STAIR # 4 UP FROM EXIT CORRIDOR 
TO STREET LEVEL (EXIT ONLY) 


: 


NEW GATE (PROVIDE NICHE 
IN WALL FOR GATE) 


NEW TRENCH 
DRAIN (TYP) 


PROPOSED MEZZANINE LEVEL PLAN 


SCALE: 1/24°=1 


pee ae 


EXISTING STRUCTURAL WALL 
B (SEE REFERENCE 2/A-118, 


FOR SECTION) 
RELOCATED INBOUND CURB AT STREET 
RELIEF VENT LEVEL ABOVE 
NEW STAIR # 5 CONNECTING ~ 


ea MEZZANINE AND STREET 
ANB 
| NEW ESCALATOR #2 | 

| 

| 

| 

| 


NEW STAIR #2 CONNECTING 
PLATFORM AND MEZZANINE 


CURB AT STREET 
LEVEL ABOVE — ee ea 


| 
| 
| 
| 
| 


| 
— NEW ELEVATOR #2 
| _.—— EXISTING 
onal | STRUCTURAL WALL 
| 
{ 
U 


TO REMAIN 
| | 
EOC ses rn 3' PANIC HARDWARE 
GATE 

RELOCATED 
ELECTRICAL DUCT 


END OF MEZZANINE 
| 


FARE ARRAY ELEVATOR MACHINE 
| ROOM 
ROTOGATE SO | 
| 
SR eee aces EXISTING COMED 
VAULT 
: | 
NEW ELEVATOR #1 LL 
STAIR #1 = 
| Z | 
LU 
| z | 
ESCALATOR #1 pS 
| 5 | 
= 
LU 
| : 
SS J 


NOTES 


e FIELD VERIFY ALL DIMENSIONS 

e FOREXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e COMED ELECTRICAL VAULT AND STATION SERVICE WILL NEED REVISIONS 


NORTH 


SCE: a 
(FEET) 0 4 8 16 32 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY BY 


RINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [ =| | 
CORRECTED (BLUE) ee 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS ee CONTAINS SENSITIVE SECURITY INFORMATION Reus IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
ESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


ERE /2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED MEZZANINE LEVEL PLAN 


PLOTTED ON 2023/06/01 


SANNAAV Adve M 


NEW STAIR # 3 UP FROM PLATFORM 
TO EXIT CORRIDOR (EXIT ONLY) 


ial A-121 


NEW EXIT CORRIDOR AT MEZZANINE 
LEVEL CONNECTING STAIR #3 AND 
STAIR #4 (EXIT ONLY) 


REMOVE ASBESTOS UNDER PLATFORM 


| 
| 
607'-6" | 
| 


525'-0" 10 CAR TRAIN 


PLATFORM 


EDGE OF MEZZANINE 
LEVEL 


VERIFY EXISTING MECHANICAL 


| 
PUMP ROOM EQUIPMENT TO REMAIN. —~ 
EQUIPMENT | 


REVISED PUMP ROOM 
WALLS | 


LOCATION O 7 


NEW ELEVATOR #1 


PROPOSED PLATFORM LEVEL PLAN 


SCALE: 1/24”=1'—0” 


NORTH 


NEW ESCALATOR #2 


NEW CHASE AREA 


NEW ELEVATOR #2 UP TO ~ 
MEZZANINE LEVEL 


NEW OPENINGS FOR 
RELIEF VENTS 


ELEVATOR MACHINE 
ROOM (194 sq. ft.) 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and 
calcs. confirmed 


| 

| 

| 

| 

CHECK ACTIVITY 
RINTED 

| CHECKED (YELLOW, RED) 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 


BACKCHECKED (GREEN) [ =| si 
CORRECTED (BLUE) ee 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


eens 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 


WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
ESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


BELMONT AVENUE 


DRAWING SCALE IS NOT GUARANTEED. 
EXISTING COMED CTA ASSUMES NO RISK OF LIABILITY FOR 
VAULT ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP O'HARE LINE 


BELMONT STATION 


V/ 5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


IN _ CHARGE] 


APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN _ BY 
PROJECT NO 2015=0027,07 
FILE NAME 


NOTES 


e FIELD VERIFY ALL DIMENSIONS 

e FOREXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e COMED ELECTRICAL VAULT AND STATION SERVICE WILL NEED REVISIONS 


| (1) [06/01/2023 
MARK|| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SCE: a 
(FEET) 0 4 8 16 32 


PLOTTED ON 2023/06/01 


PROPOSED AREA FOR 


Q 

BS =. m VIF SOUTHBOUND RELIEF VENT 
a in 

LU Be ee ee eS 

O SSS SSS 

> ae 

dp) w+, j 


NEW STAIR #5 


NEW STAIR 
ENCLOSURE 


TOILET ROOM 
VENTILATION SHAFT 


BOLLARDS TYP. 


7 


COPY NUMBER 
N. KIMBALL AVENUE DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
EXISTING VENT SHAFTS CHECKED (YELLOW, RED) 


DOR TO VERIFY INBOUND VENT SHAFT 
REQUIREMENTS AND REVISE VENT (rn BACKCHECKED (GREEN) 


DESIGN AS REQUIRED \4-306 / (BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 


= ENGINEERING 
NEW SIDEWALK 
se SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


OUTLINE 
STATION STRUCTURE 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


BELMONT AVENUE 


12'-0" 


ASAP. O'HARE LINE 


BELMONT STATION 
5355 W. Belmont Ave. 


CHICAGO, ILLINOIS 
NEW HYDRAULIC ELEVATOR 
#1, TO MEZZANINE 
. 
= EXISTING COMED 
TE VAULT 


[ 


EXISTING UP COVERED ENTRANCE 
ESCALATOR # 1 


STATION GLASS + 
ENCLOSURE EXISTING STAIR # 1 


ae 06/01/2023 DESIGN OPTION 
OUTLINE OF MARK] (DATE DESCRIPTION 
CANOPY ABOVE 
LOCATION IDENTIFIER: 


NOTES 
PROPOSED PLAN AT STREET LEVEL 


ENLARGED PROPOSED STREET LEVEL PLAN 
SCALE: 1/8”= 1°—0” SCA ——— A-116 
NORTH (FEET)O 4. 8 16 32 


e FIELD VERIFY ALL DIMENSIONS 

e FOR EXISTING STRUCTURAL PLANS, EXISTING REFERENCE DRAWING SET- KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e FOR EXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e COMED ELECTRICAL VAULT AND STATION SERVICE DUCT WILL NEED REVISIONS 


PLOTTED ON 2023/06/01 


NOTES 


e FIELD VERIFY ALL DIMENSIONS 
e FOR EXISTING STRUCTURAL PLANS, EXISTING REFERENCE DRAWING SET- KENNEDY 
RAPID TRANSIT: CONTRACT K-6 


EXISTING GRATE 
AT VENT SHAFT 


EXISTING 
VENT SHAFT 


OUTLINE OF _/ 


TUBE STRUCTURE 


RESIDENTIAL RESIDENTIAL/COMMERCIAL 
2 STORY 2 STORY MASONRY 
MASONRY 


e FOREXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 
RAPID TRANSIT: CONTRACT K-6 
e COMED ELECTRICAL VAULT AND STATION SERVICE DUCT WILL NEED REVISIONS 


OUTLINE OF SUBWAY 
/- STRUCTURE BELOW 


FROM 
PLATFORM END 
¢ OF EXIT CORRIDOR 


STA. 142+79.3 
pecerions + G5 
| 
| | 

+ 19'-104 | 
(= Lee 


| | 


END OF CTA le 


| 
| | 
| | 
PLATFORM BELOW | | 
STA. 142+66.00 | | 
| | 
| | 
| | 

| 


PLATFORM TO EXIT 


NEW STAIR # 3 UP FROM 
| CORRIDOR (EXIT ONLY) 


LTT 
| LLU LL 


N. KIMBALL AVENUE 


NEW STAIR # 4 UP 
FROM EXIT CORRIDOR 
TO STREET LEVEL (EXIT ONLY) 


RELOCATED FIRE 
WATER LINE Tel 
fe 
a ee 
= pam 
zr 7 (| 
4 | 
ro) TTT | 
= 
Lt 
Lu _ 
5 B _—— | 
Tf A-303 — 
> 
: | 
a NEW CURB | t 
a 5'-0" | 
aa) a ee 
. T'-7" 
= NEW EXIT < 
GLASS ENCLOSURE 
NEW SIDEWALK 
EXISTING 
SIDEWALK 


ENLARGED PROPOSED STREET LEVEL PLAN 


SCALE: 1/8”= 17-0” 


RESIDENTIAL 
2 STORY 


RESIDENTIAL 
3 STORY 


MASONRY FRAME 


NOTE: DOR TO EXPLORE EXIT STAIR LOCATIONS (i.e. PARKWAY, 


PARKING LANE) AT SOUTHWEST CORNER OF BARRY AND 
KIMBALL AND MAKE RECOMMENDATIONS TO CTA 


NORTH 


RESIDENTIAL 
3 STORY 
FRAME 


S107 Neils yn 


4 8 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 


CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 
MARK] (DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED PLAN AT STREET LEVEL 


A-117 


PLOTTED ON 2023/06/01 


RELOCATED INBOUND 


RELIEF VENT 
= 
NEW STAIR #5 CONNECTING a HARDWARE 
MEZZANINE AND STREET CURB AT STREET 
ROTOGATE 
LEVEL ABOVE 
Pg STRUCTURAL WALL B (SEE 
REFERENCE 2/A-118, FOR SECTION) 
CURB AT STREET —— —_ 
LEVEL ABOVE Ce ee eee | = 
a a mtr 
‘ LLLEELL 
' 7 LLL : 
es : 18'-4" 
UNPAID : 
Check Print 


HIGH BARRIER GATES COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


— Poem Nd 
calcs. confirmed 
BY 


CHECK ACTIVITY 


— - = — = ue u u Serer far er 


ESE SN ON A A aA En AE na AE ah AAS Alia ea 


RINTED 


OPEN TO THE 
PLATFORM BELOW 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [ =| | 
CORRECTED (BLUE) ee 
VERIFIED (GREEN) ee ee 


oe WALLTO REMAIN. eee oo 
TOILET ENGINEERING 


La ROOM 


SOFFIT 


21'-10" 


JANITOR 


CLOSET 
SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY eee THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
ESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


END OF MEZZANINE 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
RELOCATED ELECTRICAL DUCT ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


L " 
FARE ARRAY fey 19 
NEW ESCALATOR #2 | 


20'-3" 


NOTES UNPAID 


ASAP. O’HARE. LINE 
3' PANIC HARDWARE BELMONT STATION 


FIELD VERIFY ALL DIMENSIONS | 
FOR EXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY a tes [MONT STATION 
RAPID TRANSIT: CONTRACT K-6 . Vy 55, W_ Belmont A 
© COMED ELECTRICAL VAULT AND STATION SERVICE WILL NEED REVISIONS WV7ZL AZZ: 


mae ADA ACCESSIBLE 

SN Gee apes ELEVATOR MACHINE ROOM 
eo NF, cL N& | Oe y 

a : 
rDRAWN BY ssi‘; 3OTt*t*téti<«S*ét;éts~*d 
PPROJECT NO) (2015-0027.07,.s~«~«C*Y 
FILE NAME] stsi‘“sSsSOSOSCi 


aa} ALONG TANGE: 


: alter 


STRUCTURAL WALL TO gies secs 
BE REMOVED FOR NEW STRUCTURAL WALL 


7. CONSTRUCTION | 4s@ 1O BE REMAIN 
a Wes 7 | 


1. @ INSIDE FACE OF 
Pa 


a 
L 
u 


tL 
— 
[nll 


33'-0" 
ANNAAV LNOW13¢ 


‘ 
2 oe 2 oe eR Pe Del Tir! CRs a Td renee ta ao 


7 Beh eS ESee corr) ._ mien 
WATT fT a 


\ 


are 


le 
ard — NEW ELEVATOR #1 


= 


$1 ESCALATOR #1 
GHAHNEL INSERT 


oa /2023 
- Sree MARK] 
| LOCATION IDENTIFIER: 
> fe p tert ad Nore: fopirioNae. Der Alb Ue see — EXISTING COMED VAULT 
, S14. PROPOSED MEZZANINE LEVEL PLAN 


ENLARGED PROPOSED MEZZANINE LEVEL PLAN 


SCALE: 1/8”= 1’-0” 


CTA CONTRACT K—6, SHEETS G-135 & S-12 


SCALE: 
(FEET)O 16 32 64 128 


NORTH 


PLOTTED ON 2023/06/01 


NEW STAIR # 3 UP FROM PLATFORM TO 


EXIT CORRIDOR (EXIT ONLY) Check Pri nt 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY BY 


RINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN 

PROVIDE OPENING IN ROOF IBACKCHECKED (GREEN) | sf 

STRUCTURE FOR EXIT STAIR CORRECTED (BLUE) sf lf 
VERIFIED(GREEN) fT 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


> SENSITIVE SECURITY INFORMATION 
WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 

UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 

PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 

WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 

ES! 


ULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


NEW EXIT CORRIDOR CONNECTING 


STAIR # 3 AND STAIR # 4 (EXIT ONLY) DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


NEW ROTOGATE AND EXIT 
DOOR WITH PANIC HARDWARE 


ASAP O'HARE LINE 
BELMONT STATION 
NEW STAIR #4 UP FROM EXIT 3355 W. Belmont Ave. 
CORRIDOR CHICAGO, ILLINOIS 


TO STREET LEVEL (EXIT ONLY) 
IN CHARGE 
APPROVED BY 
NEW GATE (PROVIDE NICHE CHECKED BY 
IN WALL FOR GATE) DESIGNED BY 
DRAWN BY 
eo pane PROJECT NO 2015—0027.07 
FILE NAME 


68'-6" 


ENLARGED PROPOSED MEZZANINE LEVEL PLAN IMARK| 


"= NOTES 
me LOCATION IDENTIFIER: 
NORTH e FIELD VERIFY ALL DIMENSIONS 


e FOR EXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 


ACT K-6 
° eauED it he AND STATION SERVICE WILL NEED REVISIONS PROPOSED MEZZANINE LEVEL PLAN 


? ” 


SCALE: a 
(FEET)O 4. 8 16 32 A-119 


PLOTTED ON 2023/06/01 


EW OPENINGS FOR 
RELIEF VENTS 


(1 
cy 


NEW CHASE AREA 


MEZZANINE LEVEL Check Print 


COPY NUMBER OF 


10 TRAIN CAR - 525'-0" 


| = 

| >) DRAWING CHECK ONLY DATE 

| =) Checked against calcs. and a 
| N calcs. confirmed 

| CHECK ACTIVITY BY 

| 


RINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [ =| | 
CORRECTED (BLUE) ee 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


5 — 
OO, Of © © 2g © yes ©) QO; Oe @ Oe 2 ee i © Pe © Lee ©) © 25259 


oT Os O 
Ovo omeee) re G20 opage) 
O-6-6-6.6.) 6 6259 a OO © © 05! Oo; coe 50 d25 950 CO Oo o_o oO «op o co <> O O 
a | 
| 
| 


C) (a) (@) -) a) Oo 


One) 


OPO Oe Os 7 EO pu © pale «> coy o core ee ©. O02 0 0. 0 O70 e) OQ 
OVOVO%O"S ) Oo ao PVs eee Sal 2 VY Ae NS 


1 O'-4" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY eee THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
ESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 


7 New] 7 Oo Oo io) O_O (@) to oO O oO oO 
O oO” 6 
lo 020 o_o me, 
O ~O. 0-6-6 


reas 
3 Os 


CO. 
Sok 


DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


NEW STAIR #2 UPTO 
MEZZANINE LEVEL 


NEW ESCALATOR #2 


| 

| 

| 

| 

| DRAWING SCALE IS NOT GUARANTEED. 

| PUMP ROOM EQUIPMENT TO REMAIN. CTA ASSUMES NO RISK OF LIABILITY FOR 
| VERIFY EXISTING MECHANICAL EQUIPMENT ELEVATOR MACHINE ROOM (194 sq. ft.) ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
! BY SCALING OF THIS DRAWING. 

| 

| 

| 


REVISED PUMP ROOM WALLS 


ASAP O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


EDGE OF MEZZANINE LEVEL 
| 
q 


ENLARGED PROPOSED PLATFORM LEVEL PLAN 


SCALE: 1/4"= 17-0” 


ER /2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


e FIELD VERIFY ALL DIMENSIONS 
e FOR EXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY LOCATION. IDENTIFIER: 
RAPID TRANSIT: CONTRACT K-6 


e COMED ELECTRICAL VAULT AND STATION SERVICE WILL NEED REVISIONS 


NOTES 


PROPOSED PLATFORM LEVEL PLAN 


SCALE: a 
(FEET)O 4. 8 16 32 A-120 


PLOTTED ON 2023/06/01 


COPY NUMBER 
DRAWING CHECK ONLY 
gn an Checked against calcs. and 
208 10:0 
CHECK ACTIVITY 
RINTED 


CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 


= commen (1 0 2c Elen 
eas Se TFs) seed ia as G 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 


ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


= 
ri 
+ 
i<o) 


NEW STAIR # 3 UP FROM PLATFORM TO EXIT CORRIDOR (EXIT ONLY) 


ASAP O’HARE_ LINE 
BELMONT STATION 


NEW EXIT CORRIDOR AT MEZZANINE LEVEL a TOL e GRATE Ritts sag 
CONNECTING STAIR # 3 AND STAIR #4 (EXIT ONLY) : 


W BARRY AVENUE 


NOTES 


ele e FIELD VERIFY ALL DIMENSIONS 

e FOREXISTING SITE CONDITION, SEE EXISTING REFERENCE DRAWING SET KENNEDY 
RAPID TRANSIT: CONTRACT K-6 

e COMED ELECTRICAL VAULT AND STATION SERVICE WILL NEED REVISIONS 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


ENLARGED PROPOSED PLATFORM LEVEL PLAN 


SCALE: 1/8"= 17-0” 


PROPOSED PLATFORM LEVEL PLAN 


NORTH 


S107.) el 
(FEET) 0 4 8 16 32 A-1 2 


—— > ds ———_ eh OO oO J 


MATCH LINE A-A 


PLOTTED ON 2023/06/01 


MATCH LINE A-A 


COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


| 

| 

| 

| 

| CHECK ACTIVITY 

RINTED 
| CHECKED (YELLOW, RED) 
| | ACKCHECKED (GREEN) 
(BLUE) 
| | (GREEN) 
| 


CHICAGO TRANSIT 
ep _ AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
RITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

RETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 

TI LIC 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


+ Q'-CQ" 


ASAP. O'HARE. LINE 
| 
| 
| 
| 


— 


ne 


06/01/2025 
FOR REFERENCE: SEE PLAN A-116, 


A-117, A-118, A-119, A-120 & A-121 |)LOCATION IDENTIFIER: 


LONGITUDINAL SECTION 


SCALES A/A6" = "0" 


LONGITUDINAL SECTION 


SCALE: aa 
(FEET)O 8 16 32 64 A-301 


PLOTTED ON 2023/06/01 


1 eae 


8'-6" 


8'-0" 


T'-7" 


27 


"6" 


4'-0" T'-7" 


4'-0" 


NEW STAIR ENCLOSURE 


5'-8" 


KIMBALL AVENUE HP OF ROAD 


eee EL +16.00 


/ 
4'-7" 


ew & OF PLATFORM 5'-0" 


T/O ROOF SLAB 

EL. 10.42 

NEW STAIR # 3 CONNECTING 
PLATFORM TO EXIT CORRIDOR 


oO 
oS). || SS EXISTING 
EXIT CORRIDOR STRUCTURE 
EL. 1.42 
PLATFORM 
EL. -9.49 
—< ss EL. 0.48 


PROPOSED SECTION 


SCALE: 1/4” = 1°-0” 


/\| ¢ OF TRACK 


12'-11" 


BASE OF RAIL 
EL. 13.40 


5'-6" 


EXISTING STRUCTURE 


FOR REFERENCE: SEE PLAN A-117, A-119 & A-121 


S107. els ee 
16 


(FEET)O 2 4 8 


23'-10" 


26'-0" 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


A-302 


PLOTTED ON 2023/06/01 


COPY NUMBER 


pe 
« OF BARRY AVENUE ——k 
aa | | EXISTING DRAWING CHECK ONLY 


7 | HP OF ROAD calcs. confirmed 
CHECK ACTIVITY 
NEW STAIR 
LP OF ROAD 
a ENCLOSURE RINTED 
23'-10" © OF BARRY AVENUE CHECKED (YELLOW, RED) 
a NEW CURB ACKCHECKED (GREEN) 
NS ¢ OF EXIT CORRIDOR 2'-0" (BLUE) 
7 + STA. 142+79.3 (GREEN) 
me T/O ROOF SLAB 
= “~. EL. 10.42 
ae NEW STAIR #4 CHICAGO TRANSIT 


AUTHORITY 
ENGINEERING 


“Ale 


EXIT CORRIDOR 


8'-0" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 
ARCH ROOF CTA ASSUMES NO RISK OF LIABILITY FOR 
NEW STAR #9 CONNECTNG Se eek A ania 
PLATFORM AND MEZZANINE - 


END OF ARCH ROOF / 


PLATFORM END 
STA. 142+66.00 


HSS 6x6x3/8 


10'-11" 


ASAP O'HARE LINE 


cL a4o BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


3" CONCRETE ENCASEMENT 


i | | WITH WELDED WIRE FABRIC 
| \ | iz 


a aa ay 
a a 
fod ee 
a a 
ae a ny 
Pe 
sd 
SECTION AT NEW STAIR #3 SECTION — 
SCALES 1.74°=12=0" SCALE: 1-/4"=1'—0" Po Wee ee ee 
| [| 06/01/2023 | [DESIGN OPTION] OPTION 


FOR REFERENCE: SEE PLAN A-117, A-119 & A-121 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


O 2) |4 oy 
SCALE: 1/4°=1'-0" 


1 3" 


PLOTTED ON 2023/06/01 


[ 
NEW STAIR ENCLOSURE NEW ROTOGATE COPY NUMBER 
erie <WEMEOOE DRAWING CHECK ONLY 
ELE. 15.47 HARDWARE ELE. 16.04 calcs. confirmed 
NEW FIRE HYDRANT ON CHECK ACTIVITY 
SOUTH SIDE OF BERRY 
an AVENUE KIMBALL AVENUE ee 
a im CHECKED (YELLOW, RED) 
<a. — ACKCHECKED (GREEN) 
‘ Cee 8" WATER LINE TO © OF PLATFORM (BLUE) 
| = we 4 a i fe ae bo be ae > a BE RELOCATED (GREEN) 
eal re. m T/O ROOF SLAB 
oe as EL. 10.42 
le eee Se ee ee oe 42" RCP SEWER LINE CHICAGO TRANSIT 
NEW TRENCH are ¢ Ove Gn oe SO el aie Oe a | EXIT CORRIDOR AUTHORITY 
DRAIN AND oe) * 
GRATE (TYP) : | i eae i ENGINEERING 
- | NEW STAIR # 3 CONNECTING 
= | ae PLATFORM AND MEZZANINE 
NEW GATE — ro | — SENSITIVE SECURITY INFORMATION 
3 a - = ° 77 oo WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
oe ee PAID | UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
Sack Ss 4 : | PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
. ‘ ; UNPAID WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
EXIT CORRID - RESULT IN CML PENALTY OR OTHER ACTION. FOR US. GOVERNMENT AGENCIES. PUBLIC 
a4 CO Q — DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
| eae area DRAWING SCALE IS NOT GUARANTEED. 
wal ieaoenreaes atin Eee 4 PLATFORM CTA ASSUMES NO RISK OF LIABILITY FOR 
ae SS + EL. -9.49 ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
ee all BY SCALING OF THIS DRAWING. 
oe ee ai @ OF TRACK 
| = St ee 
« OF TRACK ee 46" 
3'-3" 0 -0T ASAP. O’HARE LINE 


Sd NEW STRUCTURE 

eel an sell BELMONT STATION 
rh aia 5355 W. Belmont Ave. 
a CHICAGO, ILLINOIS 


i | 


EXISTING STRUCTURE 


SECTION AT NEW BARRY ENTRANCE 


SCALE: 1/4”=1'-0" 


FOR REFERENCE: SEE PLAN A-117, A-119 & A-121 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


0] |2) |4 8 A-304 


SCALE: 1/4°=1'-0" 


PLOTTED ON 2023/06/01 


PAINTED STEEL 
CANOPY 


a STAINLESS STEEL COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


| CHICAGO TRANSIT 
AUTHORITY 
BELMONT AVE ENGINEERING 


GLASS ENCLOSURE 
WITH PAINTED STEEL TUBE FRAME 


1 T'-5" 


GLASS WITH 
ANTI - GRAFFITI FILM 


13'-6" 
MINIMUM OVERHEAD 


10'-0" 


PROPOSED 
ELEVATOR SHAFT 


| | SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
| OUTLINE OF UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 


: |. ¢. 
4 m4 : 
OUTLINE OF TUBE Boas ] .4 — ee oe ee TUBE STRUCTU RE WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
aed ee HE SECRET/ é ORIZED RELEASE MAY 
STRUCTU RE ‘a tafe S| — RESU HER ACTION. FOR U.S. GOVE AGENCIES, PUBLIC 
4 ND 1520. 


| 

| DRAWING SCALE IS NOT GUARANTEED. 

| CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 

| BY SCALING OF THIS DRAWING. 

| 

| 


ELEVATOR #1 CAB 


ASAP. O'HARE LINE 


BELMONT STATION 
| 5355 W. Belmont Ave. 


te es _| CHICAGO, ILLINOIS 
MEZZANINE LEVEL 


COMED VAULT PROJECT NO 2015—0027.07 
SUMP PIT CONNECT FILE NAME 


TO DRAIN PIPE 


EXISTING STAIR / ELEVATOR  eareeerca 
STRUCTURE Gere 


SECTION AT NEW STREET LEVEL ELEVATOR FOR REFERENCE: SEE PLAN A-116, A-118 & A-120 


SCALE: 1/4”=1'-0" 


06/01/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


0] |2) |4 8 A-305 


SCALE: 1/4°=1'-0" 


PLOTTED ON 2023/06/01 


a=. ee = a_—_ OS er Ee 


es — “7 
ee a co ar 
LYS os <* 
fa Garw 
736 1 / x 
it é + a 
fh 4 eae \ S\N 
a ar me iy j 
yf 1 Eff \ y Zi. 


10'-0" 


<S 
“/ & 
th yp =X 
/ % 
/ | \ \ \ 
/ \ 
/ \ ce 


a= ee aeeR_— 


COC oa 
Pole a “<< S 
Sa iS ‘ \S 
Tid OS f/f SS AAS 
Jy / x ij # \\ ae 
/ lA 
| \ ae oe \\ 
\ x 
cf 7 Lee a =o oo STEEL CANOPY 
y / \ CX ij J \hX \ 
'G WAI V Wb WX WA 
_———— STAINLESS STEEL 
GLASS ENCLOSURE 
WITH PAINTED STEEL 
TUBE FRAME 
a ee | 


MINIMUM OVERHEAD 


4 


ELEVATOR 
ELEVATOR #1 CONNECTING MEZZANINE CORRIDOR 


LEVEL AND STREET LEVEL 


ELEVATOR #1 


REMOVE PORTIONS OF EXISTING 
CAISSON AS REQUIRED 


LEVEL EXISTING FLOOR 
& PROVIDE GRANITE 


= 


EXISTING STRUCTURE 


6'-0" 


1 "4" 


SECTION AT NEW STREET LEVEL ELEVATOR 


SCALE: 1/4”=1'-0”" 


N. KIMBALL AVE 


MEZZANINE 
ra LEVEL 


PLATFORM 
Zz LEVEL 


FOR REFERENCE: SEE PLAN A-116, A-118 & A-120 


O 2) |4 
SCALE: 1/4°=1'-0" 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


A-306 


PLOTTED ON 2023/06/01 


TO PLATFORM 
LEVEL 


INBOUND RELIEF 
VENT 


NEW STAIR #5 ENCLOSURE | 


NEW STAIR #5 


EXITING 
SIDEWALK \ 


OPENING FOR 
RELIEF VENT 


SCALE: 1/4°=1'-0" 


SECTION AT STAIR #5 ENTRANCE 


NEW GATE 


NEW TRENCH 
DRAIN (TYP) 


8'-9" 


8'-6" 


+ 15'-1" 


1 3" 


FOR REFERENCE: SEE PLAN A-116, A-118 & A-120 


O 2) |4 


SCALE: 1/4°=1'-0" 


COPY NUMBER 


DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


A-307 


PLOTTED ON 2023/06/01 


EXISTING 
MC DUCK 
DRIVE IN 


NEW STAIR 
ENCLOSURE ~~ 
EXISTING 


8'-6" 


BOLLARD TYP. EXISTING 24" COPY NUMBER 
SEWER LINE DRAWING CHECK ONLY 
ms | calcs. confirmed 
CHECK ACTIVITY 
RINTED 
EXISTING OUTBOUND CHECKED (YELLOW, RED) 
VENTILATION SHAFT | ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
EXISTING AUTHORITY 


ELECTRICAL 
ROOM ENGINEERING 


EXISTING 
EXISTING SENSITIVE SECURITY INFORMATION 
MEZZANINE PLATFORM 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


NEW STAIR 


N. KIMBALL AVE. 


DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
EXISTING ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 


CONCRETE = -\_ 4 BY SCALING OF THIS DRAWING. 
WALL 


ASAP. O'HARE. LINE 
EXISTING EXISTING BELMONT STATION 


INBOUND OUTBOUND 3355 W. Belmont Ave. 
TRACK TRACK CHICAGO, ILLINOIS 


af are oe z 


SECTION FOR REFERENCE: SEE PLAN A-116, A-118 & A-120 
SCALE: 1/4”=1'—0” 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


0] |2) |4 8 A-308 


SCALE: 1/4°=1'-0" 


19'-10" 


PLOTTED ON 2023/06/01 


49'-6" MEZZANINE EXTENSION +49'-7" 


HP OF ROAD 
J EL/+16.16 


NEW STAINLESS STEEL HYDRAULIC 


op 
oo PASSENGER ELEVATOR 
| aa 
ea COPY NUMBER 
vA DRAWING CHECK ONLY 
— 
calcs. confirmed 
NEW STAINLESS STEEL CHECK ACTIVITY 
HANDRAIL / GUARDRAIL SINTED 
GRANITE PAVERS CHECKED (YELLOW, RED) 
NEW MEZZANINE FLOOR ACKCHECKED (GREEN) 
_ Se ee ee ell (BLUE) 
SS ee HT") TP —— — (GREEN) 
EERE SI RE POTS TER UST ERD EERSTE CHICAGO TRANSIT 
| ENGINEERING 
Zi ral SENSITIVE SECURITY INFORMATION 
es aa EXISTING ESCALATOR UP WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
PAA 7" || | A - UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
SS SS SSS SS eas Merges Sen MT SMe? AOE SRDS OF a As OL 
7 J = 
Be a | | +— - | MEZZANINE SOREMAIN ae SR TNE Len ae Solty ee 
— |__| _~__|- _/|_ | —}— i 
SUPPORT MEZZANINE 
[ EXTENSION DRAWING SCALE IS NOT GUARANTEED. 
| | | | | | | | | | | | CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
| | | | | | | i; + | | | BY SCALING OF THIS DRAWING. 
ASAP O'HARE LINE 
BELMONT STATION 
5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 
NEW STAINLESS STEEL 
HANDRAIL / GUARDRAIL IN CHARGE| 
NEW STAIR CONNECTING APPROVED_BY 
PLATFORM AND MEZZANINE CHECKED. BY 


ENLARGED SECTION 


SCALE: 1/4”=17—0” FOR REFERENCE: SEE PLAN A-116, A-118 & A-120 


06/01/2023 DESIGN OPTION 
IMARK|| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


SECTION- PROPOSED 


O| |2) |4 S A-309 


SCALE: 1/4°=1'-0" 


1 3" 


PLOTTED ON 2023/06/01 


27'-6" 
(_- 1 I] 

NEW STAIR ENCLOSURE 

NEW ROTOGATE 
NEW STAIR # 4 NEW EXIT DOOR 

LP OF ROAD WITH PANIC HP OF ROAD 
TT ELE. 15.47 ELE. 16.04 

NEW FIRE HYDRANT ON HARDWARE COPY NUMBER 
SOUTH SIDE OF BERRY DRAWING CHECK ONLY 


calcs. confirmed 


8" WATER LINE TO ¢ OF PLATFORM CHECK ACTIVITY 
BE RELOCATED RINTED 
T/O ROOF SLAB CHECKED (YELLOW, RED) 
EL. 10.42 ACKCHECKED (GREEN) 
> (BLUE) 
eal ae 42" RCP SEWER LINE GREEN) 
NEW TRENCH oS a 


DRAIN (TYP) 


NEW STAIR #3 CONNECTING CHICAGO TRANSIT 
PLATFORM AND MEZZANINE AUTHORITY 
ENGINEERING 


NEW GATE 


TRACK||¢ 


UNPAID 
7-2" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


iba 


= — —e 
ee ade see oe ee . mpmee 5 ig pepe «es | i i Sa 
a a 4 pale R nae ; 44 | B 
3 pct it Pie 4 TAY VAVAVAYATAVAYAYATA' UMW AV AVATAVAYAYATATAYAYA TAVA* AVAYAYAATAYAYAYA' UMVAVAVAYAYA, WAT AY AYA EE — g) 
go af AS a 1 Sed — 


Y 
L 


2 @ Ll 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


¢ OF TRACK 


ASAP. O'HARE LINE 


BELMONT STATION 


5355 W. Belmont Ave. 
CHICAGO, ILLINOIS 


T/ RUNNING RAILf 


PROPOSED SECTION WITH CTA CLEARANCE 


SCALE: 1/4” = 17-0" 


FOR REFERENCE: SEE PLAN A-117, A-119 & A-121 


06/01/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


SECTION- PROPOSED 


SCALE: "aa a a SL 
(FEET)O 2 4 8 16 A-310 


PLOTTED: ONY 2023 12407 


[WILMETTE | LINDEN 


CENTRAL 


SKOKIE EVANSTON NOYES 


= ot%..08 


~ 4 CHICAGO TRANSIT AUTHORITY | <> 


SOUTH BLVD oo 
BARTON SKOKIE SWIFT G 


So.) TE INFRASTRUCTURE 


MORSE 
* PARK RIDGE DEVON avEtCvOlA 
- GRANVILLE 
WwW 6 i ike = 
< \ bi a THORNDALE 
FS oO 
= = x O’HARE BRYN MAWR 
[=) 
z FOSTER AVE fo) 4 BERWYN 
i c Tere 
= JEFFERSON PARK @) |x || =) |e & A | ARGYLE | 
| a LAWRENCE AVE x |e ) i 4 m4 TAWRENCE 
HARDWOOD HTS = 
NO MONTROSE fe) see r] 
—~_ MONTROSE AVE MONTROSE [ 
IRVING PARK be SHERIDAN 
SCHILLER PK IRVING PARK RD IRVING PK 7 
ADDISON ADDISON 5 ADDISON 
ADDISON ST 8 
\ PAULINA | | BELMONT BELMONT 
BELMONT AVE 
ELMWOOD PARK ELMONT | WELLINGTON | " 
| DIVERSEY AVE = ee 
DIVERSEY a 
FULLERTON AVI nae! ON LAKE 
LOGAN SQUARE FULLERTON MICHIGAN C H | CAG TR N S IT 
x 
ARMITAGE AVE CALIFORNIA Qo | 
Sa» PROJECT NUMBER : 
—_ : AUTHORITY 
DAMEN NORTH/CLYBOURN 
= DIVISION ST CLARK/DIVISION E N G | N E E R | N G 
[o} 
RIVER FOREST Fd enicace 
Sw fe = & zal eat 
> a z 7 CHICAGO AVE fe) CHICAGO/ 
aij ales) Te aE E CACO NOR WER SE SENSITIVE SECURITY INFORMATION 
<| |= Qo) |3 aj & ee w| jw Ne 
ea dna es 9) |S 3 3| |2 S| (Ie GRAND GRAND/STATE WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
a||8 Qa) |Z UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
x be PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
[=) z z WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
LAKE 5 & $| |e ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
4 x | |Z RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
-SNGEEES y G S| [5 DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
——— Z| iz 5 OQJECT S 
sO | ah eo ae I PROJECT SITE DRAWING INDEX 
5 |= £ |g ROOSVELT RD & = i Sg Ee >z 12 ROOSEVELT: CICERO BLUE LINE STATION —_ ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
Fees aa g _ % tas = CHICAGO, ILLINOIS WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 
<oUsias aw st SHEET NUMBER SHEET TITLE 
= el Ilex uw < z| [2] [CERMAK _RD IG—100| COVER Soe E | 
ee 
Ee f & |Sia a 1S z a CERMAK 
& S g] Fie ~! | = CHINATOWN CHIEF INFRASTRUCTURE OFFICER 
is) Base fe Pas 
> a ARGHHECTURAL 
+ | 2 ASHLAND 
Ww) 
AERIAL PLAN 
SOX—35TH 
| sm st ae EXISTING PLAN AT PLATFORM LEVEL VICE PRESIDENT, CONSTRUCTION 
(35TH We eee EXISTING PLAN AT BRIDGE LEVEL 
INDIANA IEXtS F IG PE At LAVER YGE AVE. .} 
——— Faas) DEMOLITION PLAN AT PLATFORM LEVEL CHIEF ENGINEER, INFRASTRUCTURE 
ar DEMOLITION PLAN AT BRIDGE EEVEL 
ve 477H DEMOLITION PLAN AT CAVERNGE 
KEDZIE Baza . 
WESTERNS 757 Sy IPROPOSED PLAN AT PLATFORM LEVEL 
51ST PROPOSED PLAN AT BRIDGE LEVEL PROJECT MANAGER 
PULASKI GARFIELD 
aes eT ST ENLARGED PLANS 
_ ENLARGED PLANS | HAVE PREPARED OR CAUSED TO BE PRERARED UNDER MY DIRECT SUPERVISION, 
a a THE ATTACHED PLANS AND SPECIFICATIONS AND STATE THAT TO THE BEST OF MY 
z = PREIS ROS EASE IPROPOSED PLAN JAI LAVERNGE. AVE. KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
z 2 COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (lllinois Rev. Stat. 1985, 
63RD ST] < | =| if = ENLARGED PLA ch.111 / pars. 3711et seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
Ss ADM. CODE 400. 
re 63RD| | & 3 ELEVATIONS 
[&) 
ENGLEWOOD g uw THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
| = 7a 69TH|_< = ELEVATIONS PREPARED UNDER MY DIRECT SUPERVISION AND TO THE BEST 
< OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE WITH ALL 
Beno RD Ran . q Z S) ELEVATIONS CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
x w 3) STATE OF ILLINOIS. 
| g 5 : SECTIONS 
a =)" the SECTIONS 
79TH ST 
79TH 
BURBANK | z 
Ni 
ir 
87TH ST 
é 87TH 
EVERGREEN PARK | a 
95TH ST 
95TH 
OAK LAWN 


CICERO AVE 


12/07/2023|/DESIGN OPTIONS 
MARK DATE DESCRIPTION 


WESTERN AVE 


NORTH 


COVER PAGE 


These plans are not based off a site survey. The dimensions and site conditions need to be verified by the DoR 
along with the development of a design that meets code, ADA and CTA written contract scope and design standards. 


MERRIONETTE PARK ; ; 
| General Disclaimer Note: 


BLUE ISLAND se ss These plans were developed for the basis of an early conceptual station layout, conceptual planning phase scope of G-001 
Late work, cost estimate and/or to assist the DoR’s understanding of the project scope. These plans have not been vetted 
through the CTA’s formal design process and should not be perceived as an approved design. 


PLOTTED ON 2023/12/07 


S. LAVERGNE AVENUE 


LAVERGNE PEDESTRAIN BRIDGE 


Jes LAVERGNE STATIONHOUSE 


W. LEXINGTON ST. 


W. FLOURNOY ST. 


-_ CONGRESS EXPRESSWAY OUTBOUND 


CICERO BLUE LINE STATION 


CONGRESS EXPRESSWAY INBOUND =a 


CICERO STATIONHOUSE Nei 


S. CICERO AVE. 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS _ LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


IN CHARGE 


APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY| 
PROJECT NO 2015—0027.X4 
FILE NAME 


12/07/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


AERIAL VIEW 


A-100 


PLOTTED ON 2023/12/07] 


LAVERGNE PEDESTRIAN BRIDGE 
43'-0" 199'-11" q 


LAVERGNE EXISTING PLATFORM 
STATIONHOUSE 


PLATFORM PLAN - EXISTING 


SCALE: 1/16" = 1'-0 


NORTH 


CONGRESS EXPRESSWAY OUTBOUND | 290 WEST 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


OUTBOUND TRACK 404. 0, 


QO" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


oi DRAWING SCALE IS NOT GUARANTEED. 
WINDBREAK EO ronwe SACS BENCH " CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


| 290 EAST 


CONGRESS EXPRESSWAY INBOUND 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
NORTH CHICAGO, ILLINOIS 


@) IN CHARGE) 

APPROVED BY 

CHECKED BY 

Pane a CICERO BRIDGE —~" DESIGNED _BY 

DRAWN BY 

PROJECT NO 2015—0027.XX 


PLATFORM PLAN - EXISTING 


SCALE: 1/16” = 1°-0 


198'-5" 42'-11" 

ial E 00s UL i ine i U a ee ee 

O O a re 

O © °| . a 

eo L CICERO STATIONHOUSE i Lek 

SCHRITTE = rr 
on 

[see ee 

aia | [i [12/07/2023 


LOCATION IDENTIFIER: 


| 290 EAST 


PLATFORM PLAN 


PLATFORM PLAN - EXISTING 


SCALE: 1/16" = 1'-0” 


GRAPHICAL SCALE EXISTING 


NORTH O 8'| 16 32: 


SCALE? 1/716 =1—0" A-1 O1 


PLOTTED ON 2023/12/07] 


LAVERGNE PEDESTRIAN BRIDGE 
12'-9 | 43'-0" 199'-11" 
LAVERGNE STATIONHOUSE 
(1 BRIDGE LEVEL PLAN - EXISTING 
A—102 SCALE: 1/16” = 17-0” 
oF NORTH 
aA) CONGRESS EXPRESSWAY OUTBOUND 
" CHICAGO TRANSIT 
“ AUTHORITY 
FACT EACH BACILLI Ta ENGINEERING 


[ola os aa - 
| Lf ll 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 


=<—— —= =— AN ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
I VETETOTa/nT NOM PVBVBVBVas SoC 1018 /OHV0/000/007B7070/0/000 (0080070700500 1818 /M/S/0000018T87000/0000001B(B(570/008°S 1B NCCE TR SEIN | f nl OSCLOSURE 1 COVERNED BY 8 U.S.C S62 AND 49 CFR PARIS 18 AND 1520 
pT OH ff dM Ap 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


CONGRESS EXPRESSWAY INBOUND 


ASAP_CONGRESS LINE 
CICERO BLUE LINE STATION 


BRIDGE LEVEL PLAN - EXISTING 


SCALE: 1/16" = 1'-0” 


S. CICERO AVE 
CHICAGO, ILLINOIS 


IN CHARGE, 
| APPROVED BY 
(B) CHECKED BY 
CICERO BRIDGE 7 


NORTH 


a es 

r Lo ft tO 

z a rr 

g a re es 

O aS re 

a es 

a rr 

a ———— 
een ene | [| [12/07/2023 

@) LOCATION IDENTIFIER: 


BRIDGE LEVEL PLAN 
GRAPHICAL SCALE EXISTING 
SCALE: 1/16" = 1=0" 6 


ae NORTH eo a 
SCALE: 1/16”=1'-0” A-1 02 


/-3>\ BRIDGE LEVEL PLAN - EXISTING 
A-—102 


PLOTTED ON 2023/12/07] 


W. FLOURNOY ST. 


LAVERGNE PEDESTRIAN BRIDGE 


W. LEXINGTON ST. 


STAIRS 


LAVERGNE STATIONHOUSE 


RAMP 


STREET PLAN AT LAVERNGE AVE - EXISTING 


SCALE: NTIS 


NORTH 


GRAPHICAL SCALE 


0 


8’ 


16° 


SCALE: 1/16”=1'—0” 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


12/07/2023] | DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


STREET PLAN: LAVERNGE AVE. 


EXISTING 


PLOTTED ON 2023/12/07] 


LAVERGNE PEDESTRIAN BRIDGE 


43-0" 199-11" 39'-6" 

ee ee See ee =| 

| = 

_ clo #3 O. RE BOBO B BB SS SSS INTHE LRA EK KK REE AP KKK 

Q) VY) x RA MP x — STS 

ae a ERK PSB KR ROR PIRI POOR 

| | a. =e lelean aes = QAR 

| Ke i wxexsMx«KxKXx« XxX) 

ee 8 es NS ee a ee —_I 
LAVERGNE DEMOLISH RAMP REMOVE PART OF PLATFORM 
STATIONHOUSE SLAB AND BEAM (39'-6") FOR NEW RAMP 
SCALE: 1716" = =o" 
NORTH 
—_——_—_—. CONGRESS EXPRESSWAY OUTBOUND — 
OUTBOUND TRACK Ses UTHO 
ENGINEERING 
SENSITIVE SECURITY INFORMATION 
WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
een ones ee oe 
o 866 : O a 2 7 oS : 1 jo o is -— EF (1 40 SUNTAN SEM TENA, UNDE 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
PEessees sees seasons sees seeesetoscensseasseesseesseessec asec sora seeeseeasecasseustensonsseessocsone eseseocossessscsssenseseseeal 
i YO AIBN Ti ZAC AA NIE Pann yo DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
WINDBREAK PNB OTNe TNACIS BENCH BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


(2 PLATFORM PLAN CICERO BLUE LINE STATION 
WA-104)/ (SCALE: 1/16” = 17-0" S. CICERO AVE 


i NORTH CHICAGO, ILLINOIS 


IN CHARGE] 
APPROVED BY 
[_ REMOVE RAMP CANOPY/ENCLOSURE CHECKED BY 


O 
Mm 
< 
© 
r 
= 
O 
= 
@) 


CICERO BRIDGE 4 DESIGNED_BY 
| DRAWN BY 
REPAIR/REINSTALL RAMP CANOPY/ENCLOSURE PROJECT NO) 12015—0027.XX 
498'-5" FOR NEW WORK 42-11" FILE NAME 


ett aff 


=< 


= 


—_ 


| 
———————————— | O @ | 

C.P.POCCOCOOCNOOCOO ION MO bua ~ 

Pro re OSS | @ Oo | 

ae — eer St nenneyee 


DEMOLITION NOTES: 


A 
PULL 


12/07/2023 DESIGN OPTION 


LOCATION IDENTIFIER: 


PLATFORM PLAN 


DEMOLITION 


PLATFORM PLAN - DEMOLITION 


SCALE: 1/16” = 1°'-0” 


LEGEND GRAPHICAL SCALE 
es 8’) 16 32 


i 
a 


COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. 


DEMOLITION AREA/ITEM 
NORTH KS SCALE: 1/16”=1'—0” 2 
REMOVE AND SALVAGE RAMP ALUMINUM STRUCTURE, CLEAN & REPAIR FOR CA 


NEW ADA RAMP) STRUCTURE 


REPAIR/REINSTALL RAMP/CANOPY/ENCLOSURE (A) 
FOR NEW WORK 
LAVERGNE PEDESTRIAN BRIDGE 
12'-9" 43'-0" 199'-11" 39'-6" q 
Xs, RE AA ARAB AAA fi VI TL 7 cH 7 i 
SEK Ss yee in eet XN 


Cov, ; a it 

PSS SOR ROP SS SS a = : XK KK KKK KKK RAE 
Ae sree ranceacane Arantedcan ot ONecA OCCA AOS E TONDO NOOO ODS G ILLITE CNC CCCCCCCCOC HN OOOO 
SRE pc RN IIR I IK I I IRI RRS 
SPR RAO SAE oie Saas Sooo 

ORO es SKI OLOIWORWIWLISPSPISZS 
SHER ER EESES LY 

REMOVE PLATFORM 


COLUMNS BELOW 


BRIDGE LEVEL PLAN - DEMOLITION 


SCALE: 1/16” = 1°'-0” 


NORTH 


CHICAGO TRANSIT 
560'-6" AUTHORITY 
ENGINEERING 


Cee a a a a a 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 


WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


PLOTTED ON 2023/12/07] 


DRAWING SCALE IS NOT GUARANTEED. 
DEMOLISH CANOPY ROOF CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS. CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


IN CHARGE. 
REMOVE RAMP CANOPY/ENCLOSURE APPROVED BY 

(B) CHECKED BY 

DESIGNED BY 


BRIDGE LEVEL PLAN - DEMOLITION 


SCALE: 1/16) = 10" 


NORTH 


Bey one oe 
[ CANOPY/ENCLOSURE FOR NEW WORK CICERO BRIDGE 
| CICERO STATIONHOUSE 
EPI SEIS a a 
ee er ui a rr 
ph I RAM  R 2 sl 
Gasciiaectessceceatctseatataeatatstatnesttnestsesesereseseesesesese re ace are ae i are ee eee rere ORIEN OS Sts ae ean Neat 2a 6 ———— 
YN LNA ae eee RI RS “A X ow 

PCE TTA TCA in : a a 
rr 
FORNEWWORK [i_[i270772028 

LOCATION IDENTIFIER: 

BRIDGE LEVEL PLAN 
DEMOLITION NOTES: BRIDGE LEVEL PLAN - DEMOLITION LEGEND GRAPHICAL SCALE DEMOLITION 
1. COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. Ee 1 O83} 16 32” 


DEMOLITION AREA/ITEM 


2. REMOVE AND SALVAGE RAMP ALUMINUM STRUCTURE, CLEAN & REPAIR FOR 
NEW ADA RAMP STRUCTURE 


NORTH 


SCALE: 1/16”=1'—0” A-1 05 


W. FLOURNOY ST. a 


DEMOLISH RAMP 
FOR NEW WORK 


DEMOLISH STAIRS 
FOR NEW WORK 


REPAIR/REINSTALL RAMP/CANOPY/ENCLOSURE 
FOR NEW WORK 


LAVERGNE PEDESTRIAN BRIDGE 
43'-0" 199'-11" 39'-6" 


| | 1 2'-9" 


KER 


WW WS WY SY SY YS we HY SZ 


SZ 


evecare ececeetert 

‘ Eee 22 “2 S x : SSS 4 2 Z Z TT A ATS ST ET A AT SS SS OY AS: AY A AY SY AY x = = : ®, <> So, CV <? < oe, <> o, <2 So, <0 <2 4 

3) : (OCOD L ON ODL L LDL DDOLIII II MDAIIMICCCCCCENG A OOOO 

sericea aeteeen coeeseiaetatainet sie inet stele rarein a niser sia srsuere ese siececesteieisteinittetetoeatoeemNNNNNN ET ammeter 
TE CCN Oe 


REMOVE RAMP/CANOPY/ENCLOSURE 


DEMOLISH LAVERGNE STATION. 


REMOVE EXISTING 
COLUMNS BELOW 


__=h 


DEMOLISH STAIRS 
FOR NEW WORK 


DEMOLISH RAMP 
FOR NEW WORK 


W. LEXINGTON ST. 


REMOVE PLATFORM 
(39'-6") FOR NEW WORK 


LEGEND 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


PROJECT NO 2015—0027.XX 


FILE NAME 


12/07/2023 DESIGN OPTION 


MARK] DATE, | DESCRIPTION) 
LOCATION IDENTIFIER: 


—< 
> 
A 
A 


BRIDGE LEVEL PLAN 


DEMOLITION 


GRAPHICAL SCALE 


PLOTTED ON 2023/12/07] 


DEMOLITION NOTES: 


BRIDGE LEVEL PLAN - DEMOLITION 


this 
23 


COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. 
REMOVE AND SALVAGE RAMP ALUMINUM STRUCTURE, CLEAN & REPAIR FOR 
NEW ADA RAMP STRUCTURE 


SCALE: NTS 


NORTH 


DEMOLITION AREA/ITEM 


0 


8’ 


16° 


SCALE: 1/16”=1'—0” 


——\!—_———— LAVERGNE PEDESTRIAN BRIDGE 


LAVERGNE STATIONHOUSE ABOVE 


. NEW ADA RAMP 


sae NORTH 


A CONGRESS EXPRESSWAY OUTBOUND 


\A-205/ 600'-0" 


560'-6" 


PLOTTED ON 2023/12/07 


WINDBREAK WINDBREAK BENCH 


(A) CONGRESS EXPRESSWAY INBOUND | 290 


gD 7 


PLATFORM LEVEL PLAN - PROPOSED 


COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 


CHICAGO TRANSIT 
AUTHORITY 


ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


— 
” ? ” 


GRAPHICAL SCALE 
iO |4 [8 16’ 


————_——__ 
SCALE: 3/32°=1'-0" 


IN. CHARGE 
@) | ee ‘APPROVED BY 
a (D-d a CHECKED BY 
M4205 / CICERO BRIDGE DESIGNED BY 
\A-204) DRAWN BY 
CICERO STATIONHOUSE ABOVE PROJECT NO 2015—0027.XX 
1 03'-8" 38'-2" 1 1 "5" 6'-1 Ww 36'-2" F | EE NAM E 
—-___________. OUTBOUND TRACK Thales i aaa cn sn MniCi. a anacaeie | SeIRineiin nes cc (Pca a eden SS 7 
STAIRS DOWN TO THE TRACK LEVEL | 
| | 
———— < | 
: | © | 
= a A | a —o il 
Z x ENCLOSED WALKWAY P| Ope N\Jt | a | 
See ek a cn oe ae | 
| | 1 (12/07/2023 DESIGN OPTION 
i | LA MARK (DATE DESCRIPTION 
| | 
| | LOCATION IDENTIFIER: 
INBOUND TRACK ———————>— aniie eee GBB) i I 
A-204 


PLATFORM LEVEL PLAN 
PROPOSED 


A-107 


PLOTTED ON 2023/12/07 


COMMUNICATION CLOSET 
1 2'-9" 235'-0" 


LU 
5 NEW ADA RAMP DOWN TO PLATFORM 
ah 
Z LANDING 
FE LAVERGNE STATIONHOUSE 
LU 
it ; 
: Check Print 
LU 
6 COPY NUMBER OF 
if JANITOR'S 1 (A) DRAWING CHECKONLY | BY | DATE __—| 
calcs. confirmed _ 
BRIDGE LEVEL PLAN - PROPOSED CHECK ACTIVITY 
SCALE: 3/32 = 17-0" PRINTED 
, NORTH CHECKED (YELLOW, RED) 
® BACKCHECKED (GREEN) [| 
CORRECTED @Lue) [| 
e) |henreoGre P+. +d 


(Ee 600'-0" 


a 
— 3 3 cle AUTHORITY 


l | ENGINEERING 


SENSITIVE SECURITY INFORMATION 


eh ’ 7 s J ~ % N 7 a \ 7 SS a » oe * 
“Y a a YO ~~ a ne ae _~ oa s pa ‘Ss oa ‘S a *S a . a ‘ 4 A . *s a ‘ e 5 7 > “ 7 WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
hs L-4 SL] hoe) ‘a7 “b7 Np” a a ‘se ‘7 » a ‘Sy ‘x ‘xe a ‘7 ‘ >| UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
Pann ers ars ors OPN “TA “TS “TN “TJ “Ts ak a é alles ales a <a Wa 4 PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
. UL LON ut | ON Ut | ON Ut | ON Ut | ON “ we we we v K “ KN re ee uw NC ea NY a NY “ Ne x Ng ye S x be “ WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
—= > > y N y \ y \ y \ y \ y \ y . / 


ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


HTT TT Th DRAWING SCALE IS NOT GUARANTEED. 

. CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


POLYCARBONATE ROOF CANOPY 


/2>\ BRIDGE LEVEL PLAN - PROPOSED 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


NORTH S. CICERO AVE 
B CHICAGO, ILLINOIS 


0) gos) CICERO BRIDGE NCHA 
A-205 A-204 APPROVED BY|  —<—™—— C#8“#'f BY 
| 
5 

oe see pees eee a 
103'-8" A-109 27'-10" 27'-5" 43'-0" 


A-108) (SCALE: 3/32” = 1-0” 


CONGRESS EXPRESSWAY OUTBOUND 


we 


39'-6" STAIRS | 


CAK 


PAID AREA | 
UNPAID AREA 

ELEVATOR A-A 
— A-204 


5'-0" 


35'-10" 


ie al Lk] ts ENCLOSED WALKWAY | 


I 
l 
4 


S. CICERO AVE. 


i=! 
SIDEWALK 


12/07/2023) | DESIGN OPTION 
IMARK| DATE DESCRIPTION 
ACCESS TO ELEVATOR 


LOCATION IDENTIFIER: 
MACHINE ROOM TRASH ROOM 


: ——— ToetRoom| | aANITOR'ScLoseT [| BRIDGE LEVEL PLAN 
: PROPOSED 


4 COMM ROOM Bill 


CONGRESS EXPRESSWAY INBOUND 


a a se a es ee 


a es | 


BRIDGE LEVEL PLAN - PROPOSED 


SCALE? 3732 = 1°=0" 


NORTH 


PLOTTED ON 2023/12/07 


a (1 
a 110) 
4-203) ||| 


42'-9" 714" CICERO BRIDGE 


ie 
ADA DOOR OPERATOR GRANITE FLOOR cael pen ad 
COMMUNICATION CLOSET Ae et pice | — 
47'-5" 5'-0" 25'-0" a a Sy A eas om rs ae es Ds a 
LE TTR 4 | 
2 32'-2" VAN 
Sanne FARE ARRAY | GRANITE HOORy en 
ROSE ~ | PAID AREA 49-3" 
PAID AREA ELEVATOR FARE ARRAY He : 

UNPAID L [ 1 | a Check Print 


UNPAID AREA 


[sant 


: | | 
(4 AREA ® 3' GATE WITH J 
\A-203 J wi 1/ PANIC HARDWARE 5-0" : 1) 7 
A-203// \A-202} me 


= = < 

ro) a 4 

| a _ rs ) COMPASS —.— < (2 COPY NUMBER 
O Fares = ROSE — if A202, DRAWING CHECK ONLY 
os __ —4 " 
a \ ADA RAMP TO THE PLATFORM [ | | — | tl | z 3' GATE WITH = METER calcs. confirmed 
Zz a, METER CLOSET i _ a PANIC HARDWARE CLOSET ___ CHECK ACTIVITY 
= 3 = | id RINTED 
i TOILET ROOM 4 = ) OF a CHECKED (YELLOW, RED) 
i -3]—=4| comm. Room | | O 
tl | \ =| 99.9) | i 
ti Paull ‘ TRASH ROOM O 

= I] O 
LU 
ow TOILET JANITOR CLOSET 
GENERATOR FMVD JANITOR CLOSET 

> 
< TAP BOX = ROOM GENERATOR CHICAGO TRANSIT 


(1 (2 TAP BOX AUTHORITY 
\A-203/ A201) ENGINEERING 


LAVERGNE STATIONHOUSE PLAN SENSITIVE SECURITY INFORMATION 


= ; > WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
SCALE: 1/8” = 1'-0 


CICERO STATIONHOUSE PLAN 


SCALE: 1/8” = 1'-0” 


UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
NORTH ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


NORTH 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


109-8" 382" ns") eat 36.2" 
Sar SCAG 
STATIONHOUSE LEVEL 


TRACK ACCESS STAIRS 


| 
IOnHAE 


12/07/2023 DESIGN OPTION 
CICERO STATIONHOUSE ABOVE ———_+— ELEVATOR MARK| DATE DESCRIPTION 


a LOCATION IDENTIFIER: 


ENLARGED PLANS 


NORTH 


PLOTTED ON 2023/12/07| 


FLOOR ACCESS HATCH 


ROOF ACCESS DOOR 
23'-8" 


STATIONHOUSE ROOF Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and ie 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
HANDRAIL i ‘\ Ler o CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
CORRECTED (BLUE) ey ars 
VERIFIED (GREEN) ee fcc 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


35'-10" 


E 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


HANDRAIL 
FLOOR ACCESS HATCH 

DESIGNED BY) si(‘<~;7; ES:*é<‘<CS~S*d 
DRAWN BY) sC“‘C;73RETSté<CS;SCSS”*d 
PROJECT NO] [2015-0027XX, «SY 
FILE NAME) ™—~—“—SSCSCCdC 


BRIDGE LEVEL FLOOR 


12/07/2023 DESIGN OPTION 


MARK] DATE, | DESCRIPTION) 
LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


SCALES 3/16 S10" 


ENLARGED PLANS 


A-110 


] TILL 


W. FLOURNOY ST. 


\nr 


SIDEWALK 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


a ny ey —_ 4 Checked against calcs. and a 
calcs. confirmed 


STAIRS 


LAVERGNE PEDESTRIAN 


BRIDGE ADA ACCESSIBLE RAMP 


A-112 CHECK ACTIVITY DATE 


RINTED 


CHECKED (YELLOW, RED) 
BACKCHECKED (GREEN) 
CORRECTED (BLUE) 
VERIFIED (GREEN) 


CHICAGO TRANSIT 
= AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 


UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


LAVERGNE STATIONHOUSE 


mas aN 7) oS AN 7 OR aN 7S Aan “7S aia ex PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
SS ee eee 3 . ‘ - % LU sl] le - 3 MA] } [LL MK 3 SK y Se 2 ‘A 3 ‘ WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
i | | | | { a uF ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
Bane La | ke 4 2 eae E el Lt L . Rann , 2 L “J RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
SS ae 4 4 Z 4 4 TI DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
i LANDING ae i NL \~ SL Cl eS |Z SL \~ “i |“ “Nb \~ S|. \~ alk \~ ae a “tL 7 


LAVERGNE PEDESTRIAN BRIDGE 


—l HEART ; DRAWING SCALE IS NOT GUARANTEED. 


PLOTTED ON 2023/12/07] 


CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


CONGRESSEXPRESSWAY INBOUND 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


IN CHARGE 


[APPROVED BY 
a icHecKeD BY 
DESIGNED BY 

ey CORAWN BY 
nee | - PROJECT NO! BOTS-0OD7 XR 
za FILE NAME 


STAIRS 


51-0" 


6-6" 


17-9" 


\ 32'-0 b 
7 ® SIDEWALK JE 
=a ADA ACCESSIBLE RAMP — 12/07/2023 DESIGN OPTION 
= — MARK DATE DESCRIPTION 
— = LOCATION IDENTIFIER: 
co LC] 
=a LC] 
__ — STREET PLAN 


EERE Se ce ee] EEE 7 ) ES PROPOSED 


C6 SS He ee 8 We 8 8 8 eS Se ee Ee wl ew ew ee 0 ee woe ew we 8 Oe 8 ed le we ws @ eee 6 ee S| fe ee ee wee ee es ed he ee eee ew 8 ew ee | lee we wie wee eS ee | lee ee ee ee SSS Ce ee ee we ee Lb le es ee (bos Se eee eee ee) le ee eee eee 6 eee we |) Powe ew we 6 eee et fe Se es ee ew we ee 0060606066 8 ee ee we we 6 8 ble ee eee 
‘\ ey rN ee ee ee ee ee gg ee ee ee ee) Le le gg gp ee ee eg eo ee ges ee ee 6 ee ee ee Ol es eee eee ee ee a ed 


SCALE: NTS A-1 1 1 
NORTH 


PLOTTED ON 2023/12/07 


LAVERGNE PEDESTRIAN 


y | ‘A a STAIRS COPY NUMBER 


ev & © © wv yw 
+ 4 VY 4 © HY HY we e YH H Y ww vw 


ye ee © 4H eH we HY He ww &e Hw we ww 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY 
PRINTED 


v vow we Y + © VY ww ww 4 wY ww vw 


| / I 


ec 
eee 


— 


ee a 
of 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) 


CORRECTED (BLUE) 
VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


W. FLOURNOY ST. 


b \ 
\HTEEEE 


5'-0" 


SIDEWALK 


v 
| 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


SIDEWALK 


5'-6" 


13'-0" 


ADA ACCESSIBLE RAMP 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


W. LEXINGTON ST. 


Saas 2 
- | a ee , 


| 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


eee ee ae S. CICERO AVE 
Boe Cees ee ee ee ee CHICAGO, ILLINOIS 


\ |} >. _ 
STAIRS — Ea, nl 
—— — ae ie Lo oo bw ew we we we ey we we we ww ew 
~ >s Le Pa ° v v ’ v . . . . v v v ra . . 
™~ € oN fo ” ' i a a, a Se, A 
ye / if” v . . v + + or en ’ 
E> Les ie oe Aura IN CHARGE 
} aX . y, A vw we we Y + 4 © Ye Y ww ww we 


8'-6" 


LAVERGNE PEDESTRIAN a a ee 
| |: ————— 
RRO ea eine [| 


BRIDGE 


ENLARGED LEXINGTON STREET PLAN 


SCALE: 3/32 = 1'=0" 


ENLARGED FLOURNEY STREET PLAN 
=e 


SCALE. 3/42. = 1 


NORTH NORTH 


| [12/07/2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


—< 
> 
A 
~ 


ENLARGED STREET PLAN 
PROPOSED 


A-112 


PLOTTED ON 2023/12/07] 


CONCOURSE 
ENCLOSURE 


ALUMINUM STOREFRONTS N 


TEEREELETEEE LLLLLLLLL PE 


PENTHOUSE (ELEVATOR 


MACHINE ROOM) MASONRY AND GLASS BLOCK 


‘ TO MATCH ORIGINAL MATERIALS 


HISTORICAL SIGNAGE 
| 


CONCRETE CURB 
J CICERO BRIDGE 


| | [| | | | tT | 


- ALUMINUM SOLID PANELS | SS 
SS 


CICERO STATIONHOUSE - NORTH ELEVATION 


PENTHOUSE (ELEVATOR 
MACHINE ROOM) 


MASONRY AND GLASS BLOCK 
: TO MATCH ORIGINAL MATERIALS 


HISTORICAL SIGNAGE —+()} a a 


CICERO BRIDGE 


| | [ [| | | tT 4 


re 
LL it |i 


ALUMINUM SOLID PANELS 


AA 
Na 


SCALE: 


1/8°=1'-0" 


eM 


ALUMINUM STOREFTRONT 


———ae | 


CONCOURSE 
ENCLOSURE 


ee a 
_ A 


CICERO STATIONHOUSE - SOUTH ELEVATION 


SCALE: 


1 /8°=1'-0" 


Check Print 


COPY NUMBER OF 
DRAWING CHECK ONLY DATE 
Checked against calcs. and haa aa 
calcs. confirmed 
CHECK ACTIVITY DATE 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
[CORRECTED (BLUE) (BLUE) Po fl 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION veal 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE M 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


ae. DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


A-201 


PLOTTED ON 2023/12/07 


T/ PENTHOUSE ROOF « 
PREFINISHED ALUMINUM COPING 


T/ STATION ROOF 


& 


MASONRY AND GLASS BLOCK 


ALUMINUM WINDOWS TO MATCH ORIGINAL MATERIALS 


GLAZED MASONRY TO 
MATCH ORIGINAL T/ BRIDGE LEVEL « 


EL: +36.27 


NEW STAIR #1 
ALUMINUM WINDOW 


T/ PLATFORM 


EL:+1702 


T/ GRADE 


& 


CICERO STATIONHOUSE - WEST ELEVATION 


SCALE: 1/8°=1'-0" 


PREFINISHED ALUMINUM COPING 


T/ PENTHOUSE ROOF « 


GLAZED MASONRY 


HISTORIC SIGNAGE 


T/ STATION ROOF «. 


ALUMINUM STOREFRONTS/PANELS 


NEW ALUMINUM DOOR 
BICYCLE STAND 


al 
A ET 


T/ BRIDGE LEVEL FLOOR 


EL: 436.27" 


STAINLESS STEEL PEDESTAL WITH ADA 
DOOR OPERATOR AND SIGNAGE 


CICERO STATIONHOUSE - EAST ELEVATION 


SCALE: 1/8 =1°-0" 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and an 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
[CORRECTED (BLUE) (BLUE) Po Po 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS _ LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015—0027.XX 
FILE NAME 


DESIGN OPTION 


MARK| [DATE DESCRIPTION 
LOCATION IDENTIFIER: 


ELEVATIONS 


A-202 


PLOTTED ON 2023/12/07 


HISTORICAL SIGNAGE 


ALUMINUM STOREFRONT SYSTEM az 
CO T/ STATION ROOF 
& 


an aa | ALUMINUM FASCIA 


ae oo 4" GLAZED FACE BRICK 


GLASS BLOCK 


T/ FLOOR 
EL: #3627 ” 


STATIONHOUSE - NORTH ELEVATION 


0 


HISTORICAL SIGNAGE 


SO oO 
T/ STATION ROOF 
= i@ $ 


ALUMINUM FASCIA 


T/ FLOOR 
EL: +3627” 


ALUMINUM WINDOWS 


4" GLAZED FACE BRICK 


GLASS BLOCK 


LAVRENGE STATIONHOUSE - SOUTH ELEVATION 


SCALE: 3716 =1'=0 


T/ STATION ROOF a» 


ALUMINUM FASCIA 


PRE FINISHED ALUMINUM 
BARRIER WALL \ 


ALUMINUM FASCIA AT LINTEL 


OUTLINE OF THE RAMP STRUCTURE 


T/ FLOOR 
EL: #3627” 


LAVRENGE STATIONHOUSE - WEST ELEVATION 


SCALE: 3/716 =1'—0 


a 
NO 
) 
CN 


an HISTORICAL SIGNAGE 


T/ STATION ROOF 4 
ALUMINUM FASCIA 


ALUM. STOREFRONT SYSTEM 


ADA BUTTON AND SIGNAGE 


T/ FLOOR 
EL: 36.27” 


LAVRENG 


E STATIONHOUSE - EAST ELEVATION 


SCALE: 3/16"=1'-0 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and [i 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | = | 
CORRECTED (BLUE) | es 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS: CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


IN CHARGE, 


[ea (ee 
a a 
a ee 
a re 
Ls a 
a a (ee 
a ee 
ee rr 
i a eee 
|i |12/07/2023)| DESIGN OPTION) 


MARK] (DATE, [DESCRIPTION] 


LOCATION IDENTIFIER: 


ELEVATIONS 


A-203 


<= 
> 
A 
~ 


PLOTTED: ON. 2023/12/07 


PREFINISHED ALUMINUM COPING 
STRUCTURAL GLAZED CLAY TILE 


———— 


ne 
— = 
ee eeeeeeeF*F eee ——oeenaial 


HH HH co 
HH Hy l — 
ALUMINUM STOREFRONTS | 
er | 
a1, ze Hd i | Lt l T/ BRIDGE LEVEL 
ro ae ae : : : : : EL: 32.16 
LE il IT i lj 
S———— ——” ee | 
EE a, eee ee | rv ; 
pa LE Check Print 
ra aie r COPY NUMBER OF 
A) ae BEBO TIGA ROOM DRAWING CHECK ONLY 
fel bel 
=——_ a ae calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| | 
J CANE RAIL = oJ =e oJ (CORRECTED (BLUE) | CT 
STAIRS TO TRACK LEVEL VERIFIED (GREEN) 


EJ 
(1 >\ CICERO STATIONHOUSE - SECTION A-A 

ERO olf CHICAGO TRANSIT 
A-204 SCALE: 1/8°=17—0 AUTUORI 


ENGINEERING 


NEW STAIRS 


SENSITIVE SECURITY INFORMATION 


T/ PENTHOUSE ROOF WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
4 UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
CTA LOGO ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


T/ PENTHOUSE ROOF 


& 


ELEVATOR MACHINE 4+——-———- ELEVATOR MACHINE 


ROOM ROOM 
T/ STATION ROOF 4 
| T/ BRIDGE LEVEL «. 


EL: £32.16 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


T/ STATION ROOF 


MASONRY AND GLASS BLOCK 
TO MATCH ORIGINAL MATERIALS ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


TIBRIDGE LEVEL 


METER ROOM 


TRASH ROOM | 


NEW STAIR #1 


ELECTRICAL ROOM 


T/ PLATFORM T/ PLATFORM 


EL: + 17.02 


EL: 17.02 


SCALE: 3/16"=1'-0” 


12/07/2023 | DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTIONS 


A-204 


PLOTTED: ON. 2023/12/07 


T/ PENTHOUSE ROOF 


ELEVATOR MACHINE ROOM 


T/ STATION ROOF 


— | 


CAK 


T/ BRIDGE LEVEL 


-EE-+32:16 fy 


ELECTRICAL ROOM 


1 T/ RUNNING RAIL 


TRACK 


T/ PLATEORM 
+ 1A 


POLYCARBONATE CANOPY 


REPAIR STRUCTURAL CANOPY 


ELEMENT 


Sit 


PLATFORM 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and ia 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
[CORRECTED (BLUE) (BLUE) ae 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS _ LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


[aad La 
ae ee 
a ee 
a a 
ee (es (eS 
a ae 
ae ee 
a a 
a a rr 
| Ti |12/07/2023|| DESIGN OPTION 


MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTIONS 


A-205 


PLOTTED ON 2023/12/12 


O'HARE 


Fis 
| 
ord 


WILMETTE 


SCHILLER PK 


LINDEN 
CENTRAL 
SKOKIE EVANSTON NOYES 
FOSTER 
EVANSTON 
DAVIS | 
SKOKIE 
DEMPSTER 
MAIN 
SOUTH BLVD 
SANTON SKOKIE SWIFT 
HOWARD ST iE aOWaR 
[is JARVIS 
| MORSE 
PARK RIDGE | ee ee ee DEVON AvEHOYOLA 
5 IN | GRANVILLE 
zi ike a THORNDALE 
= + O”HARE BRYN MAWR 
4 FOSTER AVE g : - BERWYN 
7] z JEFFERSON PARK nl] |& a 7m | ARGYLE | 
3 LAWRENCE AVE x |e fc) 4 z Y 
sah f= PULASKI ROAD 
_ MONTROSE AVE leans MONTROSE : == a 
IRVING PARK & SHERIDAN 
IRVING PARK RD IRVING PK 7 
ADDISON ADDISON 2 ADDISON 
\ SeGaNT NE PAULINA | | BELMONT BELMONT 
— a = DATE: 12/12/2023 
: FULLERTON AV — nes LAKE - 
LOGAN SQUARE FULLERTON MICHIGAN 
ARMITAGE AVE CALIFORNIA S a 
WESTERN ARMITAGE a = — : 
DAMEN NORTH/CLYBOURN aaa 
RIVE ORES 2 = CHICAGO/ OPTION WITHOUT ESCALATOR 
=| /z g [a] CHICAGO AVE rs ERs CHICAGO/ 
ai jz i2 Z a ° —_ Ts = CHICAGO MERCH. SIAIE 
z\|xy) |S) ja Z| |& ra =| |& __ iz MART 
Z|/S) [e| |e }3} |S g 3} |g wi) {19 GRAND GRAND/STATE 
LAKE 2 z z| |3 
CONGRESS S E e © 
MAYWOOD & HI zz 5 B E 2 SOK a g HARRISON PROJ ECT SITE DRAWING INDEX 
FOREST PARK g = ¥ E3 noose e = = 7 7 Fld ROOSEVELT mas CAG oo a 
SeuGias 1aTH ST SHEET NUMBER Sesion 
[aa Wal 4 WwW xt Zz Zz CERMAK RD IG-00] COVER SH EEL 
= 2 é 4 z : g Bz ales CERMAK |_____] 
i | g) iz ae | ed SHINSIOWN ARCHITECTURAL 
: | : ASHLAND A=100 AERIAL PLAN 
SOX—35TH 7 A-—101 EXISTING PLAN AT PLATFORM LEVEL 
| —— BRONZEYILE Aor EXISHNG—-PLAN AT BRIDGE LEVEL 
Eells DEMOLIHON PLAN AT-PLATFORM—LEVEL 
INDIES IDEMOLTHON PLAN _AT-BRIDGE_LEVEL 
[ SOUTHWEST aoe) PROPOSED—PLAN-AFPLATFORM—LEVEL 
nS 47TH PROP OsSLED—F-LAN-AT-BRIDGE-EEVEE 
KEDZIE i LS7TH| ENLARGED PLANS 
= ae == eae PLANS es 
PULASKI PROPOS ROOF 
= sem st [ GARFIELD] ELEVATIONS 
zZ a JACKSON PARK ELEVATIONS 
aE: : ELEVATIONS 
are aa aro] |z| 8 SECTIONS 
ENGLEWOOD gy SECTIONS — 
a 7 69TH| S 
BEDFORD PARK] | ig 2 $ 8 
5 ul | 6 
| : | |3 
79TH 
BURBANK | Zz 
x 
87TH ST © 
= an é 87TH 
EVERGREEN PARK | a 
95TH 
OAK LAWN 
a Cl, 
NORTH | 
eee | General Disclaimer Note: 
= These plans are not based off a site survey. The dimensions and site conditions need to be verified by the DoR 
| | along with the development of a design that meets code, ADA and CTA written contract scope and design standards. 
[BLUE ISLAND_ [ These plans were developed for the basis of an early conceptual station layout, conceptual planning phase scope of 
soe Se 22 eae | work, cost estimate and/or to assist the DoR’s understanding of the project scope. These plans have not been vetted 
through the CTA’s formal design process and should not be perceived as an approved design. 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 


CHIEF INFRASTRUCTURE OFFICER 


VICE PRESIDENT, CONSTRUCTION 


CHIEF ENGINEER, INFRASTRUCTURE 


PROJECT MANAGER 


| HAVE PREPARED OR CAUSED TO BE PRERARED UNDER MY DIRECT SUPERVISION, 
THE ATTACHED PLANS AND SPECIFICATIONS AND STATE THAT TO THE BEST OF MY 
KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (Illinois Rev. Stat. 1985, 
ch.111 / pars. 3711et seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
ADM. CODE 400. 


THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
PREPARED UNDER MY DIRECT SUPERVISION AND TO THE BEST 
OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE WITH ALL 
CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
STATE OF ILLINOIS. 


DESIGN OPTIONS 


12/12/2023 


MARK 


DATE DESCRIPTION 


COVER PAGE 


G-001 


PLOTTED ON 2023/12/1 2 


Y" | 7 — 
~ W. CONGRESS PARKWAY 


7 


rj 


> 


es Kise 


CHICAGO TRANSIT 
AUTHORITY 


. Sse She ey t ENGINEERING 
| rs . ot St. —- gt ia 
3. im aI oe i 
ir . | —— Sn: a | i 
| 2 - =~ | | oe o 7” a6 ) = a — ) | SENSITIVE SECURITY INFORMATION 
i | - d . - ' {= ie cD * 
: | ra _= 7 tdi i RELY Ce) Li ’ ity { Ce | [om am) am Ty cal im) Tw my) , a WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
 -< A a. (oe) erp c=e sy) ‘T : _ ‘ ; Ze) k= Ty a . UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
BR pe - os (l « am wD . oO © a wo om : 11) WITHTHE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THe TRANSPORTATION ‘SECURITY 
itt KEELER STATIONHOUSE ‘ -- : . : rm (to Ae om ——_ a z ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
rn ee Sn re, a i ee aR eR Lm RES oN ee —; ny aa —= ees . SsLosUne cov 8 UC SM" NS Mi YauE” 
~ he eo i ¥ a - a -- wre See : x man ee ‘ : a oa er ie Cagyat = + il P wr ii a? " hog by ta =< a6 F *, Ras 7,3 _—, ree 7 —-— : ——— ee eee — en ie ' S.C. . 
WW : seme were a end bods . i : ‘ Pon ‘ , m . ait ye 4 ys in an bu} ~ ve % . , rl nat OF Boh sn - e ‘ 5 ‘ ; = - ~ STATIONHOUSE —— Y ow 
: eee irri Tit} rv - M : 4 =. eo bcc! {he a ; WA 
x mak - nec we seceeetteeaeeeeie ae, - SS me seein A A A NY Py Societe {<<< oe a ) 7 
Oo ae a ET oe yen = Sa carmen iia aaa pe TT D 
a “[ateneneeenaaeaneap Rear — “: eS Sue PULASKIBLUE LINE STATION [rr a betewtne i pein | i Ms DRAWING SCALE IS NOT GUARANTEED 
Pers enl YT . iteiasasnenineeen = ~ 7 _- - = c — — + —— ee een: Se aaa Are 4 ; , 
—- a J Beer ie en seseeslteh sintiyghalganinney’ si wshiont = ils = kh phi capagett ici Lass patumlabaadoained HAN em A asin mes etre Re Ph amt sere rerynereten ora : ore ne arte beer te acta Ry iain ~ . < , ~~ — “be -_— —- » wr t ett. f =) ‘ 
gS em a eg Patil, Uishieiiebenmatidtiocsienteet Po = s | a Sy aac en re naan ee eee ite, CS CTA ASSUMES NO RISK OF LIABILITY FOR 
— _ ss ee Ee cy we a a - - = _ wie * ng — " ad 6 Oe ee . pon —-« " J ) % 
La a a —— pacers — :  & ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
: Pt es 4 ae ae ee BY SCALING OF THIS DRAWING. 


i hee eu Te 


-— » | W. HARRISON AVENUE 
i. ‘> ie 1% 
ui Rs eat 
‘ ; > 7 oS Bs 


AERIAL VIEW 


SCALE: 1/32"”= 1’—0” 


NORTH 


ASAP CONGRESS LINE 


PULASKI STATION 


909 S. PULASKI AVE 
CHICAGO, ILLINOIS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


2015-0027 .05 


DESIGN OPTION 
DESCRIPTION 


[31272028 


LOCATION IDENTIFIER: 


—< 
> >| eee 
A 
~ 


AERIAL VIEW 


GRAPHICAL SCALE 
O| 167} [32' 64’ 
SCALE: 1/32”=1'-0" 


A-100 


PLOTTED ON 2023/12/12| 


42'-3" 300'-O"+ 


/ KEELER BRIDGE 


Z 


va = | 290 WEST 


FH) MAKAM C4 QUAN NAGATA AKA 
Co So eee eT eo HHH EEE EE EE EE SE EMEC SEES EES EOE ES PEE SEE EEE SS 
| KEELER 
| STATIONHOUSE 
| 
WINDEREAK — MinbEREN 
| 290 EAST 
PLATFORM PLAN - EXISTING 
SCALE: 1/16” = 1-0” 
A) CHICAGO TRANSIT 


AUTHORITY 
OUTBOUND TRACK ava Cee \ a" ENGINEERING 


EEE EEE SE SS EEE EEE EEE ESSE SS SE SESE SESE SS Se eS eS Se ee Se ES Sts se Bkedaity SENSITIVE SECURITY INFORMATION 


PLATFORM WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
= UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


E ‘ = — a TS zr | z PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
| WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


" je im i i i i lS i SS tS SS 


DRAWING SCALE IS NOT GUARANTEED. 
BENCH WINDSCREEN CANOPY ABOVE INBOUND TRACK 2+ WINDSCREEN CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


| 290 EAST 


ASAP CONGRESS LINE 


PULASKI STATION 


909 S. PULASKI AVE 
CHICAGO, ILLINOIS 


ill IN CHARGE 
APPROVED BY 

300'-0" 40'-3" CHECKED BY 
DESIGNED BY 


(2 PLATFORM PLAN - EXISTING 


SCALE: 1/16" = 1'-0" 


\ 


PROJECT NO 2015—0027,05 

| 290 WEST PULASKI BRIDGE ~~ 
tf. 7 
a a a 
OUTBOUND TRACK ee 
LLL ooo | 
ee meee eee ee ee i i i ie ec kr i a aa a ieee ieieieieieieieeieiiieiaiae | ee Sees tC a a 
! _i 

| STATIONHOUSE | 
$+—+ [fF «= : rear ened ences >> 
Po ! a a 
a 
ee —E————e 12/12/02 
INBOUND TRACK 


LOCATION IDENTIFIER: 


PLATFORM PLAN 
(B) | 290 EAST STING 


GRAPHICAL SCALE 
lOO s«f8’],s “11.6 32 


SCALE: 1/16”=17—0” A-1 01 
NORTH 


PLATFORM PLAN - EXISTING 


SCALE: 1/16” = 1°'-0” 


PLOTTED ON 2023/12/12| 


KEELER BRIDGE 
42'-3" 300'-0" RAMP 


KEELER | 
STATIONHOUSE ils 


(1 BRIDGE LEVEL PLAN - EXISTING 
A-102 =O" 


SALES 1 fie’ ] 1 =o: 
ee, NORTH 


CHICAGO TRANSIT 
——————— OUTBOUND TRACK 600'-0" PLATFORM LENGTH biel eesdans dl G 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 
INBOUND TRACK —W_ > CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


| 290 EAST 


BRIDGE LEVEL PLAN - EXISTING 


SCALE: 1/16" = 1'-0” 


ASAP CONGRESS LINE 


PULASKI STATION 


909 S. PULASKI AVE 
CHICAGO, ILLINOIS 


— 

8) 

1290 west 
PULASKI BRIDGE 


NORTH 


.  — 4 
ee OUTBOUND TRACK PULASKI STATION HOUSE 42'-3" | ae 

ca | + 
eee ea LL! a rs 
TT Zz a eee 
oa re 
50 rr 
‘ie le 
INBOUND TRACK TL fi27772023 

8) LOCATION IDENTIFIER: 


| 290 EAST 


BRIDGE LEVEL PLAN 
EXISTING 


/-3\ BRIDGE LEVEL PLAN - EXISTING 
A-—102 


7 GRAPHICAL SCALE 
SCALE: 1/16" = 1'-0 = 


ae NORTH — ue 


SCALE: 1/16”=1'-0” A-1 02 


PLOTTED ON 2023/12/12| 


42'-3" 300'-O"+ 


aa KEELER BRIDGE 


Z 


| 290 WEST 


REMOVE WINDBREAK 


CO OCCCCCCOC CO CCOCOCOCCOCOCPC OU SD, ; : 
O | O O O RAMP @ O ROR HPI TR IR ITI HII GIS a a | 


DEMOLISH RAMP 
SLAB AND BEAM PIERS TO REMAIN 


DEMOLISH KEELER STATION. | 290 EAST 


COLUMNS TO REMAIN 
PLATFORM PLAN - DEMOLITION 


SCALE: 1/16” = 1’-0” 


NORTH 
600'-0" 


A) 
| 290 WEST CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


OUTBOUND TRACK 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
PLATFORM WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

ees T I I eT I |. i oi: = ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 

z a |_| t —_—_—_—_———" t = RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 


DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


| Se eee eee et ol SE a ee ee ee DRAWING SCALE IS NOT GUARANTEED. 
PIERS SUPPORTING CTA ASSUMES NO RISK OF LIABILITY FOR 
INBOUND TRACK PLATFORM TO REMAIN (TYP.) ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
EXISTING PLATFORM TO REMAIN BY SCALING OF THIS DRAWING. 


| 290 EAST 


PLATFORM PLAN - DEMOLITION 
909 S. PULASKI AVE 


SCALE: 1/16" = 1'-0" CHICAGO, ILLINOIS 


NORTH 
IN_CHARGE 

APPROVED _BY 
300'-0 se CHECKED _BY 
[DESIGNED BY) essesiss 
DEMOLISH COLUMNS REQUIRED DRAWN _BY 
FOR NEW WORK PULASKI BRIDGE _" PROJECT NO 2015—0027.05 

FILE NAME 


8) ASAP CONGRESS LINE 


PULASKI STATION 


DEMOLISH COLUMNS REQUIRED 
FOR NEW WORK 


| 290 WEST 


OUTBOUND TRACK 


| 
®@ PULASKI | 
RAMPS ~ STATIONHOUSE | 


: fa a i pp i i nr er tm = ee Sn ee SS Se ee ee ee 


12/12/2023] | DESIGN OPTION 


INBOUND TRACK 
ae eee MARK], DATE] [| _—[DESCRIPTION) _| 
EXISTING PLATFORM DEMOLISH COLUMNS REQUIRED MARK DATE DESCRIPTION 


SLAB AND BEAM FOR NEW WORK 
TO REMAIN LOCATION IDENTIFIER: 


PLATFORM PLAN 
DEMOLITION 


(B) | 290 EAST 


LEGEND GRAPHICAL SCALE 


DEMOLITION NOTES: PLATFORM PLAN - DEMOLITION g 


SCE A7ie’ = 10" OOD 0 Bl he 32’ 

1. COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. Reece AREA/ITEM FOR DEMOLITION eae. eer 

2. REMOVE AND SALVAGE ENCLOSURE ARCH COLUMNS OF THE RAMP FOR NORTH Cee, : 1/16"=1'— 
PROPOSED CONSTRUCTION. 


PLOTTED ON 2023/12/12| 


A) | 290 WEST 


42'-3" 300'-O"+ 


KEELER BRIDGE 


| 290 WEST 


Se a ee 


SS BOOZ SLOSS CSL 
SOOO 
SLRS SKK SS 


y OOS OOOO OVNI II: 
SIERO ee EE Peete SORRK, REO 
SIPS LE 
SISK SSSR eM 


x 
oS 


DEMOLISH RAMP FOR 
DEMOLISH KEELER STATION. NEW WORK 


COLUMNS TO REMAIN 


REPAIR EXISTING 
COLUMNS BELOW 


| 290 EAST 


BRIDGE LEVEL PLAN - DEMOLITION 


SCALE: 1/16” = 1°'-0” 


NORTH 


600'-0" PLATFORM LENGTH 


OUTBOUND TRACK 


i i i i md i i a SS SS SS SS ee Eee " 
je a tt ts i i i ks SS SS i SSS SS — 

st 
i SS SS SS SS SS at 


INBOUND TRACK 


| 290 EAST 


BRIDGE LEVEL PLAN - DEMOLITION 


SCALE: 1/16) = 10" 


NORTH 
300'-0" ioe 
PULASKI BRIDGE ————> 
| 290 WEST 
DEMOLISH COLUMNS REQUIRED DEMOLISH RAMP 
FOR NEW WORK OUTBOUND TRACK CANOPY/ENCLOSURE FOR NEW WORK 
VO? O_vvOvCD OS cr 7 A iSeuns . 


Ae AN | ili “in | aN yl 
ih LY NZ it i ye KKK UK ) x > KXS Ue DO 


wily. x 
: i 


y 4k} SO GSS 5 (st xX (| a ) eens yD. » x> be yl Dae 


Wil 


q S x RX) BA wNS RA ‘. Ca S Pes 
< Wiel Y Dee | a i yl) ea Mili J al i ss 
SKIKE 


et 


a SS SS SS SS a  ——————————v jm i me ia i i i Se eS SSS SS " . 
= 


DEMOLISH RAMP AND INBOUND TRACK 
ENCLOSURE FOR NEW WORK 


SSS =e 


EXISTING PLATFORM 
TO REMAIN 


DEMOLISH CANOPY ROOF DEMOLISH STATION HOUSE 


FOR NEW WORK 


(B) | 290 EAST 


DEMOLITION NOTES: 


BRIDGE LEVEL PLAN - DEMOLITION LEGEND 


GRAPHICAL SCALE 


SCALE: 1/16” = 1'-0” 


0 


8’ 


16° 


the 
Was 


COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. 
REMOVE AND SALVAGE ENCLOSURE ARCH COLUMNS OF THE RAMP FOR 
PROPOSED CONSTRUCTION 


NORTH 


Receenes AREA/ITEM FOR DEMOLITION 
POO 


SCALE: 1/16”=1'—0” 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


PULASKI STATION 


909 S. PULASKI AVE 
CHICAGO, ILLINOIS 


12/12/2023] | DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


BRIDGE LEVEL PLAN 


DEMOLITION 


PLOTTED ON 2023/12/12] 


47'-6" | 292'-8" 


7 WINDBREAK 


1290 WEST 
5'-0" 5'-0" 5'-0" 5'-0" 5'-0" 5'-0" 5'-0" 
| __-— KEELER 
BRIDGE 25'-0" 25'-0" 25'-0" 25'-0" 25'-0" 25'-0" 25'-0" 25'-0" 
we ee ee a a a a mi ahi hn a niin i SS 
| 7 
KEELER 2) ar 7 i ee ee ee ee Y | fo Pe 
es ee 
HL LU eo co oti tric \ — Bini IEA a rae a 
NEW KEELER ‘¥ LANDING NEW ADA RAMP 
STATIONHOUSE ABOVE 
| 290 EAST 
(1 PLATFORM PLAN - PROPOSED 
VA-105)/  [SCALE: 1/16” = 1-0” 
ee NORTH 
600'-0" PLATFORM LENGTH 
WINDSCREEN 
WINDBREAK OUTBOUND TRACK 


TACTILE EDGE 


INBOUND TRACK 


| 290 EAST 


PLATFORM PLAN - PROPOSED 


SCALE; 1/16" = 1°=0" 


600'-0" PLATFORM LENGTH 


| 290 WEST 


OUTBOUND TRACK 


| 290 EAST 


PLATFORM PLAN - PROPOSED 


SCALE: 1/16" = 1'-0 


NOTE: 


1. COORDINATE THE AREA OF DEMOLITION 
WITH PROPOSED CONSTRUCTION. 


| Me ee ee needled aR RRRAED Waitt CCAR ARE 
ye \L WINDSCREEN 


NORTH 


WINDSCREEN WINDSCREEN 


NORTH 


a oe 
STAIRS UP TO PULASKI BRIDGE TRACK ACCESS 
Roa LEVEL 


STAIRS 


aml —<| — oa 
Sos) J ELECTRICAL ROOM -~ HUI 
ae | 


| 
| 
| 


GRAPHICAL SCALE 
Oo 16’ 


oO (fB’ 
SCALE: 1/16”=1'—0” 


+ Ee 


I 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


PULASKI STATION 


909 S. PULASKI AVE 
CHICAGO, ILLINOIS 


12/12/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PLATFORM PLAN 


PROPOSED 


PLOTTED ON 2023/12/12 


292'-8" 


TOILET ROOM Check Print 


le ee JANITOR CLOSET _ COPY NUMBER OF 
A DRAWING CHECK ONLY 
\ect07 Ee ee 
Ics. fi d 
BRIDGE LEVEL PLAN - PROPOSED cals confime, 


SCAILE: 1/1 6” = 1’-—0” PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
SS —_| [CORRECTED (BLUE) ee 
VERIFIED (GREEN) i 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


NORTH 


600'-4" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
ROOF CANOPY ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


PULASKI STATION 


rs 009 S. PULASKI AVE 
(8) oe CHICAGO, ILLINOIS 


IN CHARGE 


a Fg a _ 
: 


OUTBOUND TRACK 


PULASKI BRIDGE 


INBOUND TRACK 


12/12/2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
A~ 


MACHINE ROOM TOILET ROOM 


| 
| 
| 
| 
| 
| ACCESS TO ELEVATOR 
| 
| 
| 
| 


6) Bees a ta at eer re rea eet i BRIDGE LEVEL PLAN 
PROPOSED 


NORTH A- 1 O06 


SCALE: 1/16” = 1'-0” 


PLOTTED ON 2023/12/12 


*-~ ADA DOOR OPERATOR 


HUB CLOSET 


32'-2" 


COMPASS 


pv 
a BICYCLE RACK 
18'-3" | 


ROSE f 
, Ny PAID AREA 
Los | PAID AREA , 
= ee ee r ELEVATOR oT Ape Rea Check Print 
3' GATE WITH 40'-9" ! 47'-0" oT UNPAID AREA — © 
PANIC HARDWARE RAMP DOWN TO PLATFORM + yHHHI|) sal Fev — = 2 COPY NUMBER 
q . COMPASS ow 
‘ 5 5 f im f f f f ‘ { 8 fe a 7-5" im ROSE ir a ao PENG ales ONY 
zi 
x Tp) calcs. confirmed 
LANDING 3' GATE WITH —~ PA=4 METER a Aiea < CHECK ACTIVITY 
PLUMBING CHASE PANIC HARDWARE CLOSET — a PRINTED 
: CHECKED (YELLOW, RED) 
Ce BACKCHECKED (GREEN) 
COMM. ROOM | | CORRECTED (BLUE) 
22'-9" / VERIFIED (GREEN) 
EMVD METER CLOSET 
rr a a eee eee 
GENERATOR ep CHICAGO TRANSIT 
TAP BOX TOILET ROOM ACCESS TO ELEVATOR 
MACHINE ROOM eLNEROICe AUTHORITY 
JANITOR CLOSET ENGINEERING 
1 KEELER STATIONHOUSE PLAN SENSITIVE SECURITY INFORMATION 
3 — P U LAS Kl STATI O N H O U S E P LAN UNDER 49 CFR PARTS 18 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
= | 07 SCALE: 176 = 1 =0 SCALE: 1/8" = 1°-0" Wa WeITEN, PERMSSGh knows ADMINISTRATOR OF THE TRANSPORTATION ‘SECURITY 
ee A NORTH ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
NORTH DISCLOSURE IS GOVERNED BY © U.S.C. S82 AND 49 CFR PARTS. 15 AND 1520" 
DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 
ASAP CONGRESS. LINE 
PULASKI STATION 
509 S. PULASKI AVE 
CHICAGO, ILLINOIS 
STAIRS UP TO PEE! BCS 1 TRACK ACCESS STAIRS IN CHARGE 
OUTBOUND TRACK 


STATIONHOUSE LEVEL 
(CHECKED BY]  ———— “=“#‘'/ HECKED: BY 
. ee ore eg Se ee ee ee peepee og ——_—_—_—_— 
TTT TTT Tt rT eo tT 


PROJECT NO 2Z015—0027.05 


8'-5" 


12/12/2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
A 


INBOUND TRACK 


ENLARGED PLANS 


PULASKI LOWER STATIONHOUSE PLAN 


SCALEE 1/3 =1=0" 
NORTH A-1 O7 


[PLOTTED ON 2023/12/12] 


A-108 


FLOOR ACCESS HATCH 


— a ———— ROOF ACCESS LADDER 


i 


peas oe eats ol 


HANDRAIL 


se PI 


JUTTITN 


| 
| 
| MACHINE 
| ROOM 


A-108 SCALE: 1/87 = 1=0" 


So NORTH 


HANDRAIL 


FLOOR HATCH 


BRIDGE LEVEL FLOOR 


ELEVATOR ACCESS ROOM STAIR- SECTION A--A 


SCALE: 3/16” = 1'-0” 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and ie 
calcs. confirmed 


CHECK ACTIVITY 


PRINTED 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
CORRECTED (BLUE) ey ars 
VERIFIED (GREEN) ee fcc 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


PULASKI STATION 


009 SS. PULASKI AVE 
CHICAGO, ILLINOIS 


12/12/2023 DESIGN OPTION 


MARK] DATE, [ DESCRIPTION| 
LOCATION IDENTIFIER: 


—< 
> 
A 
~ 


ENLARGED PLANS 


A-108 


PLOTTED ON 2023/12/12| 


KEELER 
STATIONHOUSE 


Check Print 


COPY NUMBER OF 
DRAWING CHECK ONLY DATE 
Checked against calcs. and a 
calcs. confirmed 
CHECK ACTIVITY DATE 


RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
CORRECTED (BLUE) 
(A) VERIFIED (GREEN) 


CHICAGO TRANSIT 
EEE EEE AUTHORITY 
———————r—ee eee eee eee “\_“’L SE ee ee oom ENGINEERING 


~ ~ as ~ 7 7 py 7 7 
4 4 a Iv N v 7 N lv N iv 
‘ ne * ve > * A “ 4 Pa a | a -7| _ V7 a 4 
Ss v N Va N 
= a * a * 4 7 4 4 4 " 7 7 

N \ ~ N N N p 
7 7 7 7 N17 i 7 

£ x £ a 
S N N N 

7 7 7 7 7 Ss 4 ~ 7 “ ne 7 el 
N 
aN 4 ‘KR 7 N oa N 7 Ny 7 Ny 4 NJ a NJ 7 N 
~ ~ \ N N N 3 L 
7 NJ 7 NJ 7 J a 


ROOFPLAN - PROPOSED 


SCALE: 1/16” = 1'-0" 


NORTH 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
a ee RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
i i i i i en i i i i i i pi i eS Se et ee eee es ee a a DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


\ 
4 


7 
lL 
4 a ; 
ae 7 
E \ \ 
% 7 
\ 

N 
\ 


4 
v 
\ 
7 
N 


7 
iv \ ~ 
N 7 7 
\ 


POLYCARBONATE ROOF CANOPY 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


_s PULASKI STATION 
WA-109)// (SCALE: 1/16” = 1’-0” 509 S. PULASKI AVE 


s a, NORTH CHICAGO, ILLINOIS 
IN_ CHARGE 


APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
FILE NAME 


ROOF PLAN - PROPOSED 


NET PULASKI 
fis STATIONHOUSE 


INBOUND TRACK 


PULASKI BRIDGE 


12/12/2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


ROOF PLAN 


PROPOSED 


A-109 


ROOF PLAN - PROPOSED 


SCALE: 1/16” = 1'-0” 


NORTH 


PLOTTED ON 2023/12/12] 


T/ PENTHOUSE ROOF 


& 


PENTHOUSE (ELEVATOR 
MACHINE ROOM) 


T/ STATION ROOF « 


Check Print 
NEW STAIR HEADHOUSE 


STOREFRONT COPY NUMBER OF 


T/ BRIDGE LEVEL DRAWING CHECK ONLY DATE 
% Checked against calcs. and i 

calcs. confirmed 

CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


CONCOURSE |[BACKCHECKED (GREEN) | | 
ENCLOSURE |{CORRECTED(BLUE) [| oT 
VERIFIED(GREEN) TC 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


MASONRY AND GLASS BLOCK 
TO MATCH ORIGINAL MATERIALS 


CONCRETE CURB 
PULASKI BRIDGE. Sw 
J 


T/ PLATFORM 


& 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 
PENTHOUSE (ELEVATOR PULASKI STATION 


MACHINE ROOM) MASONRY AND GLASS BLOCK 
TO MATCH ORIGINAL MATERIALS STOIC sca aw E 


IN CHARGE 
Te eu APPROVED BY 
Se HISTORICAL SINAGE CHECKED BY 


a DESIGNED BY 
HH HH HH HH DRAWN BY 


| CONCRETE CURB 
Hi H a E a PROJECT N 2015—0027.05 


NEW STAIR HEADHOUSE 
STOREFRONT 


FILE NAME 


PULASKI BRIDGE 


CONCOURSE 
ENCLOSURE 


PEELE 
12/12/2023 DESIGN OPTION 


| x 
= MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


— 


ELEVATIONS 


PULASKI STATIONHOUSE - NORTH ELEVATION 


SCALE: 1/8"=1'-0" 


A-201 


PLOTTED ON 2023/12/12 


T/ PENTHOUSE ROOF 4 
PREFINISHED ALUMINUM COPING 


T/ STATION ROOF 


& 


MASONRY AND GLASS BLOCK 
TO MATCH ORIGINAL MATERIALS 


T/ BRIDGE LEVEL 


NEW STAIR #1 


GALVANIZED STEEL 
WINDOW WALL 


T/ PLATFORM 


& 


T/ GRADE 


& 


PULASKI STATIONHOUSE - WEST ELEVATION 


SCALE: 1/8°=1'-0" 


T/ PENTHOUSE ROOF 


& 
PREFINISHED ALUMINUM COPING 
HISTORIC SIGNAGE 
T/ STATION ROOF 4 
= = STOREFRONTS/PANELS 


NEW ALUMINUM DOOR 
BICYCLE STAND 


p= T/ BRIDGE LEVEL FLOOR 6 


STAINLESS STEEL PEDESTAL WITH ADA 
DOOR OPERATOR AND SIGNAGE 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and an 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
[CORRECTED (BLUE) (BLUE) Po Po 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS _ LINE 


PULASKI STATION 


909 S. PULASKI AVE 
CHICAGO, ILLINOIS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2010-007 7.05 
FILE NAME 


DESIGN OPTION 


MARK| [DATE DESCRIPTION 
LOCATION IDENTIFIER: 


ELEVATIONS 


A-202 


PLOTTED ON 2023/12/12 


HISTORICAL SIGNAGE 

ALUMINUM STOREFRONT SYSTEM a 

CO T/ STATION ROOF 
& 


co | ALUMINUM FASCIA 


—_ 4" GLAZED FACE BRICK 


GLASS BLOCK 
T/EL OR a5 


HISTORICAL SIGNAGE 


COC ‘ VO TI STATION ROOF 


4 


| ALUMINUM FASCIA 
i 4" GLAZED FACE BRICK 


GLASS BLOCK 
T/ FLOOR ap 


T/ STATION ROOF ap 
ALUMINUM FASCIA 


PRE FINISHED ALUMINUM 
BARRIER WALL \ 


ALUMINUM FASCIA AT LINTEL 


OUTLINE OF THE RAMP 
T/ FLOOR ap, 


KEELER STATIONHOUSE - WEST ELEVATION 


SCALE: 3/16 =1'—0 


a 
NO 
) 
CN 


T/ STATION ROOF My 
ALUMINUM FASCIA 


ALUM. STOREFRONT SYSTEM 


ADA BUTTON AND SIGNAGE 
T/ FLOOR ap 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and [i 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | = | 
CORRECTED (BLUE) es es 
VERIFIED (GREEN) ee ine 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
NO PART O 


UNDER 49 CFR PARTS 15 AND 1520. F THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS: CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


PULASKI STATION 


909 _ S. PULASKI AVE 
CHICAGO, ILLINOIS 


IN CHARGE 


[ea (ee 
a a 
a ee 
a re 
Ls a 
a a (ee 
a ee 
ae rr 
eee 
i) |12/12/2023)| DESIGN OPTION) 


<= 
> 
A 
~ 


MARK] DATE, [DESCRIPTION] 


LOCATION IDENTIFIER: 


ELEVATIONS 


A-203 


PLOTTED ON 2023/12/12| 


DO NOT 
THIS A 


VAL 
AMPS 


STRUCTURAL GLAZED CLAY TILE 


— a PREFINISHED ALUMINUM COPING 
| )__t l T/ BRIDGE LEVEL ¢ Check Print 


[ T OL T I COPY NUMBER OF 
DRAWING CHECK ONLY DATE 
I Checked against calcs. and ia a 
| calcs. confirmed 
[$f 1} CHECK ACTIVITY DATE 


PRINTED 
CHECKED (YELLOW, RED) 


BAGKCHECKED (GREEN | +| 
TIPLATEORMg, eonnecreD wwe) —SSS*d 
VERIFIED GREEN’) | 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


ELECTRICAL ROOM 


NEW STAIRS 


J J J J J 


SENSITIVE SECURITY INFORMATION 


” ’ 
SCALE: 1 /8 =1 —O WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


PULASKI STATIONHOUSE - SECTION A-A 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


T/ PENTHOUSE ROOF _——— T/ PENTHOUSE ROOF 


CTA LOGO 


ASAP_ CONGRESS LINE 
PULASKI STATION 


ELEVATOR MACHINE 
ROOM 


ELEVATOR MACHINE 4=——--——- 


ou 509 S. PULASKI AVE 
CHICAGO, ILLINOIS 
npr T/ STATION ROOF 4, T/ STATION ROOF , IN CHARGE 
APPROVED BY 
MASONRY AND GLASS BLOCK CHECKED BY 
eTERiaoen TO MATCH ORIGINAL MATERIALS DESIGNED BY 
DRAWN. BY 
TRASH ROOM x Be PROJECT NO 2015—0027.05 
i 1s | = T/ BRIDGE LEVEL ——= 
__ jee] | i T/ BRIDGE LEVEL ¢, - 
NEW STAIR #1 
T/ PLATFORM | T/ PLATFORM 
i 12/12/2023 DESIGN OPTION| 
T/ RUNNING RAL T/ RUNNING ai MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTIONS 


A-204 


PLOTTED ON 2023/12/12| 


POLYCARBONATE CANOPY 


REPAIR STRUCTURAL CANOPY 
ELEMENT 


PLATFORM 


ORM 


SCALE: 1/4”=1'—0” 


TOP OF RAI 


PLATFORM- SECTION D-D 


DO NOT 
THIS A 


ot Rey 


VAL 
AMPS 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and iS 4 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
CORRECTED (BLUE) ss) 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 


WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


PULASKI STATION 


009 _ S. PULASKI AVE 
CHICAGO, ILLINOIS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015—0027.05 
FILE NAME 


12/12/2023 IDESIGN OPTION) 


MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTIONS 


A-205 


PLOTTED ON: 2025712/06 


WILMETTE LINDEN 


CENTRAL 


SKOKIE EVANSTON NOYES 


FOSTER cor of 


; ~4 CHICAGO TRANSIT AUTHORITY | << 


SOUTH BLVD ow 
paKtON SKOKIE SWIFT G 


ee INFRASTRUCTURE 


MORSE 
PARK RIDGE DEVON avetOYOlA 
S z IN ad GRANVILLE 
[ra] Ss = 
& \ rm OS = THORNDALE 
= ro) & 
ao ’ 
= [= O HARE BRYN MAWR 
g BERWYN 
z FOSTER AVE fo) 4 
hs tu z uJ 2 = z z 
> JEFFERSON PARK | |i S <| |e | 0 ARGYLE 
3 z 3° O\\z 
| (Ss) LAWRENCE AVE xX i & wis x“ LAWRENCE 
HARDW®OD HTS $ aiSaN 
NORRIDGE MONTROSE O 
—~_] MONTROSE AVE MQNTROSE Ir | | 
6 
IRVING PARK a SHERIDAN 
SCHILLER PK IRVING PARK RD IRVING PK a 
= 3G 
ADDISON ADDISON 2 ADDISON 
ADDISON ST n 


PAULINA | / BELMONT BELMONT 
\ BELMONT AVE 
ELMWOOD PARK ELMONT WELLINGTON ? 
| DIVERSEY AVE 
DIVERSEY : 


FULLERTON Av eal LA KE 


CHICAGO TRANSIT 


aa Berea MICHIGAN 
sca 2 PROJECT NUMBER: 2015-0027.XX 
WESTERN ARMITAGE a —_ AU TH O R ITY 
+ NORTH AVE a |_| | 
OAK PARK DAMEN NORTH/CLYBOURN 
z DIVISION ST CARI /DMISION E N G | N E E R | N G 
fo} 
RIVER FOREST & = = DIVISION al eer 
= Fd S Xj laa CHICAGO AVE 5 CHICAGO/ 
a : . z E = ) = $ g CHICAGO MERCH. STATE SENSITIVE SECURITY INFORMATION 
a| |8 i oe WwW H |W oz 
z 5 aa = 2 5 3 3 2 = 2 GRAND GRAND/STATE WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
a |o a lz UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
= 4 bes PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
f=) z z WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
LAKE 2 $ e ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
& 3 & ES RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
CONGRESS S Q = ro) DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
waHOOD fal ee a I, a PROJECT SITE DRAWING INDEX 
g z ROOSVELT RD 2 x B Q| peokls 32 {5 AUSTIN BLUE LINE. STATION — ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
FOREST PARK =< ee = S zr+O ROOSEVELT 
s z CHICAGO, ILLINOIS WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 
= BOUGLAS aT SHEET NUMBER See ble 
Z G—O001 COVER. SHEEL 
= & % x wl s zi [2 CERMAK RI = 
= f - |a\e a) 1S E| |Z CERMAK 
& 3 | g Fig =! 5} |e] © CHINATOWN CHIEF INFRASTRUCTURE OFFICER 
g | : 3S ARCHITECTURAL 
3 ASHLAND 
A—+00 AERIAL PLAN 
| some St BRONZEVLLE EXISTING PLAN AT PLATFORM LEVEL VICE PRESIDENT, CONSTRUCTION 
coal EXISTING PLAN AT BRIDGE LEVEL 
[INDIANA | DEMOLITION PLAN AT PLATFORM LEVEL 
i 43RD DEMOLITION PLAN AT BRIDGE LEVEL CHIEF ENGINEER, INFRASTRUCTURE 
—— 4774 IPROPOSED PLAN AT PLATFORM LEVEL 
KEDZIE iA PROPOSED: “PLAN. Al “BRIDGE JLEVEL: 
= seer ase aa PROJECT MANAGER 
51ST 
ENLARGED PLANS 
PULASKI GARFIELD 
sot St GARFIELD ELEVATIONS 
ewe : : TRERSON PARR ELEVATIONS nid aracheD PUNE. SAD SPEEPENNONS AD SATE DA) TO TE BET OF WY 
4 5 KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
a z ELEVATIONS COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (illinois Rev. Stat. 1985, 
< =x : ; 
63RD ST = se SECTIONS toe Lapel. ot lie seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
ENGLEWOOD g WW SECTIONS. THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
9 w < 69TH |* = OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE. WITH ALL 
REDECRE ens | Z Z 8 CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
ii w) 19 STATE OF ILLINOIS. 
| $ A} 3 
ra x| [8 
79TH ST 
BURBANK | z 
NS 
rr 2 ==. 87TH ST r 
ran (Gxats 
HOMETOWN EVERGREEN PARK | a 
95TH ST 
95TH 
OAK LAWN 
g ie 
qt uw 
9 z 
W Zz 
3 ui | 12/06/2023|/DESIGN OPTIONS 
WH 
Gy Z _| s | MARK DATE DESCRIPTION 
NORTH | 
MERRIONETTE PARK . . COVER PAGE 
| General Disclaimer Note: 
a a TThese plans are not based off a site survey. The dimensions and site conditions need to be verified by the DoR 
F- | along with the development of a design that meets code, ADA and CTA written contract scope and design standards. 
BLUE ISLAND] ______§__. | These plans were developed for the basis of an early conceptual station layout, conceptual planning phase scope of G-001 
aa . . P) . . 
Ls 4 work, cost estimate and/or to assist the DoR’s understanding of the project scope. These plans have not been vetted 
RIVERDALE through the CTA’s formal design process and should not be perceived as an approved design. 


PLOTTED ON 2023/12/06 


ee 
_» W. FLOURNoy gr 


Lin 


' 
Ee 
i —+. 


: | ———————E—— Je a = ~ | CHICAGO TRANSIT 
: : Oa 3 rr > ae AUTHORITY 
~ 7 LOMBARD STATIONHOUSE —_ = —— ae Sa? ice Se See = ee ee ENGINEERING 


; j ns 


[f| 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


Tin RY = 


Bk - §. LOMBARD AVENUE 


“os 7 AS m= ae she = — 2 P ox : — “ ~ ‘a . _ . PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
— - : _ 7? y = — us ~ —_ , (=p er ey — i WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
aaa ; - ae > , —~. - > 3 eee _ , ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
—— i “tig ~ wy , - = — . 7 a ~ ee be ; RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
ie = js N a ois : 7 ° - R DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
1 A bese . : sho be LETT ee rs ; — ite r SER estes pee —— = 
is , 4 Abi Bi) ite uinee ; Wane ues i ae a crrrstrry soessssssssindtbibirierttTy, 7 Sy’ 
He tts ri SSN Midian whs pert ede ay os ‘ Oa api pow - ; “ > J AUSTIN BLUE LIN eee pee tt esi iisesieig bisekasicz - . . 7 —— s =. ~ y 4 a | 
| . v wie) it aT ieaat yee Cy hits oy»: . Someones coer Seat POIDNE = ee . — Sf fos Fite es ~~ ih : 
teat betas nee i fe eee TTS [ See E STATION ~~. =... AUSTIN STATIONHOUSE | _ |DRAWING SCALE IS NOT GUARANTEED. 
neds - ay : ‘i ; ae == Oe c =m -- — res — - = r “ - a : hes Cre Sat mes 7 i a re : | 
LMA ANA eh itiiay , ST ei i - = - SORE eer Ge ae en CTA ASSUMES NO RISK OF LIABILITY FOR 
- ——— co ae HA Msi) HAM igh f MAL Aik us Or A ; = mit zs 
a i) )))) 


ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


“* 


+ AST UU ENN ANG iM 


rs 
‘ ' 
°d 
a 


~; 


if} ' iinet P ; . s ; > 
are, LTS it} Mee DU OANA it ietp enemy, 

Mh ive . ag 
a 


ae SIDER tr 


i 


ne OS rte 
EDEN 


J rin ttt: 


ayn lg, 


, Seer “3 bgt 
data iy ister lt 
ee en Sacstemsacs 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


= 


mentnen 


‘Ayu me ; 
Dab t SRD 
< 


Tay at} ey, we 
MA NAD i attr este 
ee a : 


he. ed 
ee REE Fret 


IN CHARGE] 


APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY. 
PROJECT NO 2015—0027.XX 
FILE NAME 


(/32= 10" 


NORTH 


12/06/2023 DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


AERIAL VIEW 


A-100 


PLOTTED ON 2023/12/06 


© OAK PARK, ILLINOIS 


LOMBARD STATION 
HOUSE ABOVE 


LOMBARD AVE BRIDGE ABOVE 
| 
| PLATFORM 


SCALE: 1/16” = 1’-0” 


NORTH oS 
8) 


ee BENCH CHICAGO TRANSIT 
—— AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


iNiMibimingee ee DRAWING SCALE IS NOT GUARANTEED. 
verse ee TT niin ee CTA ASSUMES NO RISK OF LIABILITY FOR 
EE TTT Buuitininsege ee ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
Oriel EE eee Wn | 6TBY SCALING OF THIS DRAWING. 


WINDBREAK ~ss—CtstCSS 
INBOUND TRACK 


PLATFORM PLAN - EXISTING 


ASAP CONGRESS LINE 


AUSTIN STATION 


NORTH S. AUSTIN AVE 


12/06/2023 DESIGN OPTION 


MARK] [DATE] [ _[DESCRIPTION) _| 
AUSTIN BRIDGE LOCATION. IDENTIFIER: 


<= 
> 
A 
~ 


PLATFORM PLAN 


PLATFORM PLAN - EXISTING 


SCALE: 1/16" = 1'-0” 


GRAPHICAL SCALE EXISTING 


NORTH O 87) 3116’ S2. 
SCALE: 1/16”=1'-0” A-1 01 


LOMBARD BRIDGE 
' o" 


S. LOMBARD AVE. 


LOMBARD STATIONHOUSE 


S. AUSTIN AVE. 


AUSTIN STATIONHOUSE 


BRIDGE LEVEL PLAN - EXISTING 


GRAPHICAL SCALE 


0 


8’ 


16° 


SCALE: 1/16”=1'—0” 


PLOTTED ON 2023/11/28 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


CICERO BLUE LINE STATION 


S. CICERO AVE 
CHICAGO, ILLINOIS 


11/28/2023 DESIGN OPTION 
IMARK] DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


BRIDGE LEVEL PLAN 


EXISTING 


A-102 


DEMOLITION NOTES: 


LOMBARD BRIDGE 
LOMBARD STATIONHOUSE 


DEMOLISH STAIRS CANOPY/ENCLOSURE 
FOR NEW WORK 


DEMOL 
ISH LOMBARD STATION HOUSE 


PLATFORM PLAN - DEMOLITION 


DEMOLISH RAMP 


PLATFORM PLAN - DEMOLITION 


PLOTTED ON 2023/12/06 


ie 
Zn 


COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. 
REMOVE AND SALVAGE RAMP ALUMINUM STRUCTURE, CLEAN & REPAIR FOR 


NEW ADA RAMP STRUCTURE 


CX KOO 
OX 


NORTH 


KS RIIOOOKS 
OSI 
LLORES KK 


2°LLSDS 


DEMOLISH COLUMNS REQUIRED 


FOR NEW WORK 
147'-6" 


AUSTIN STATIONHOUSE ABOVE 


AUSTIN BRIDGE 


GRAPHICAL SCALE 


DEMOLITION AREA/ITEM 


SCALE: 1/16”=1'—0” 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


<= 
> 
A 
~ 


LOCATION IDENTIFIER: 


PLATFORM PLAN 


DEMOLITION 


12/06/2023 DESIGN OPTION 
MARK] DATE DESCRIPTION 


PLOTTED ON 2023/12/06 


REMOVE ALUMINUM CANOPY STRUCTURE, 
REPAIR AND RESTORE FOR NEW WORK 


S iB B rx an reanepe 
4 aN AT \ y = 
eS AL Sp UU 


KORY 


S. LOMBARD AVE. 


DEMOLISH LOMBARD STATION. 
COLUMNS TO REMAIN 


REMOVE EXISTING 
COLUMNS BELOW 


DEMOLISH WALKWAY AND 
STAIRS FOR NEW WORK 


LOMBARD BRIDGE 


BRIDGE LEVEL PLAN - DEMOLITION 


SCALE: 1/16” = 1°'-0” 


NORTH 


TEA CHICAGO TRANSIT 
— AUTHORITY 
nn ENGINEERING 


TOR eee eo ee |. mee eT ne ee SENSITIVE SECURITY INFORMATION 


TT Ha LLL TA eee oe ee Th Ae ease WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
= ; Se Fae ee eee! | TP Sse eee UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
L TIT] FY his ee Se TT Tan PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
ce I) || Trt] FH! Pe See eae! | WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
—. To] HT iimiem ee eee ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
TT) poe LL iwitamse ee oe ee RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
an al] ee ee ae DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


Tr ALICIA HH eee ee oo . DRAWING SCALE IS NOT GUARANTEED. 
mere rere TT or i (HOI ee ee CTA ASSUMES NO RISK OF LIABILITY FOR 
eet TT TH ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


" a eee & AUSTIN. STATION 


S. AUSTIN AVE 


SGALEs 1/16) = 1-0" 


OAK PARK, ILLINOIS 


IN CHARGE. 


NORTH 


APPROVED BY 
DEMOLISH RAMP CANOPY (CHECKED BY] © | 
DESIGNED BY 
REMOVE ALUMINUM CANOPY STRUCTURE, DRAWN_BY 
REPAIR AND RESTORE FOR NEW WORK PROJECT NO 2015-—0027.XX 
AUSTIN BRIDGE ALE NAME 


CORereeeee enn 
RRR nee | f 
ann eee Se! 
tittittnettpeneesees..... Se OO ee 
Ee SS NS 


ANAS 


~ Seater OSE T iaay 
z ne eo tee © 
eek > 


SSS | ; 


aS 


aa 


NZ 
Van 


Oe eeanen 
SOB 
_ RSA KKK KR x 


K 


S. AUSTIN AVE 


DEMOLISH STATION HOUSE 12/06/2023 DESIGN OPTION 


on [DESCRIPTION 
FOR NEW WORK So ce IMARK| (DATE) _| DESCRIPTION 
LOCATION IDENTIFIER: 


—< 
> 
A 
A 


BRIDGE LEVEL PLAN 


LEGEND eee see DEMOLITION 


O 8'| 16 32 


SCA 4/16 = 1 20" A-1 O04 


BRIDGE LEVEL PLAN - DEMOLITION 


SCALE: 1/16” = 1'-0” 


DEMOLITION NOTES: 


1. COORDINATE THE AREA OF DEMOLITION WITH PROPOSED CONSTRUCTION. 
2. REMOVE AND SALVAGE RAMP ALUMINUM STRUCTURE, CLEAN & REPAIR FOR 
NEW ADA RAMP) STRUCTURE 


DEMOLITION AREA/ITEM 


NORTH 


PLOTTED ON 2023/12/06 


47'-5" 


31 "9" 
ENCLOSED 
WALKWAY 


31 "9" 


LOMBARD STATIONHOUSE ABOVE 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and an 
calcs. confirmed 
(A) CHECK ACTIVITY 


NORTH PRINTED 
CHECKED (YELLOW, RED) 


(B) | |BackonecreD GREEN | «i SS 
conRecTeD @LUeE) || 
VERIFIED (GREEN) a 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SCALE: 1/16” = 1'-0” 


A 


at Tt | a= 


UTBOUND TRACK SENSITIVE SECURITY INFORMATION 


TH 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


WINDBREAK 
DRAWING SCALE IS NOT GUARANTEED. 


CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


(B) ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
NORTH OAK PARK, ILLINOIS 


PLATFORM LEVEL PLAN - PROPOSED 


SCALE: 1/16" = 1-0” 


IN CHARGE 


| APPROVED BY 

: CHECKED BY 

| DESIGNED BY 

| DRAWN BY| 

| PROJECT NO [2015—0027.xXx 

(D-D \ | FILENAME 

STAIRS UP TO STATIONHOUSE LEVEL rey ! 

| 

| 

| 

| 


ENCLOSED WALKWay 


—=———— 


PLATFORM 


12/06/2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


Se ee 


<= 
> 
A 
A~ 


AUSTIN STATIONHOUSE ABOVE a LOCATION IDENTIFIER: 
ELEVATOR 4-204) 
ELECTRICAL ROOM PLATFORM LEVEL PLAN 
TRACK ACCESS STAIRS PROPOSED 
C (3 \ PLATFORM LEVEL PLAN - PROPOSED Esaialenlseall 


\A= 105) SCALE. 1716" = 10" 0) 4’ 16° A 105 
| SCALE: 3/32”=1'-0” 7 


NORTH 


PLOTTED ON 2023/12/06 


TOILET ROOM 
JANITOR'S CLOSET 


END OF RAMP 


BRIDGE LEVEL PLAN - PROPOSED 


SCALE: 1716" = 10° 


ENCLOSED WALKWAY 
PLATFORM CANOPY 


NORTH 


PLATFORM CANOPY 


ENC LOS ED WAL KW AY io - aos a ; 


STAIRS 


ACCESS TO ELEVATOR 


| 
| 
| 
| 
| 
| 
| MACHINE ROOM 


\ 


AUSTIN STATIONHOUSE | 


BRIDGE LEVEL PLAN - PROPOSED q) 


SCALE: 1/16" = 1°-0 NORTH 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and an 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | = | 
CORRECTED (BLUE) ee 
VERIFIED (GREEN) i 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


IN CHARGE 


12/06/2023 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
A~ 


BRIDGE LEVEL PLAN 


PROPOSED 


A-106 


PLOTTED ON 2023/12/06] 


47'-5" 


ADA DOOR OPERATOR icy 


GRANITE FLOOR 


COMPASS | 


oer FARE ARRAY 


AUSTIN BRIDGE 


STORAGE 


COMMUNICATION CLOSET 


SIDEWALK 


UNPAID =e 


UNPAID AREA 
COMPASS —~ (2 Check Print 


el 3' GATE WITH =, ROSE _) & 
= PANIC HARDWARE eine a / = o COPY NUMBER OF 
aS ” DRAWING CHECK ONLY 


PANIC HARDWARE METER 
Checked against calcs. and 

P\SLOSET gy — lien ae 

| CHECK ACTIVITY 
Ir | 

TRASH ROOM BACKCHECKED (GREEN [| 

= wv V\. = 

== I OO] (BLUE) a 

TOILET ROOM ae VERIFIED (GREEN oT SO] 


JANITOR'S CLOSET TOILET ROOM uinoaereses 
4 NEW ADA RAMP TO PLATFORM GENERATOR CH IC AG O TRAN SIT 
AUTHORITY 
ENGINEERING 


PRINTED 


SIDEWALK 


CHECKED (YELLOW, RED) 


ACCESS TO ELEVATOR 
MACHINE ROOM 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
, a A NORTH ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
NORTH RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


A-107) SCALE: 1/8” = 1°-0” 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


STAIRS UP TO STATIONHOUSE LEVEL 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


12/06/2023 DESIGN OPTION 


MARK] IDATE, [DESCRIPTION] 
ELECTRICAL ROOM LOCATION IDENTIFIER: 


—< 
> 
A 
~ 


ENLARGED PLANS 


AUSTIN LOWER STATIONHOUSE PLAN 


SCALE: 1/8°=1'-0" 


NORTH 


A-107 


PLOTTED ON 2023/12/06 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and ie 
calcs. confirmed 


CHECK ACTIVITY 


FLOOR ACCESS HATCH 
STATIONHOUSE ROOF 


ROOF ACCESS LADDER 


PRINTED 


HANDRAIL 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
CORRECTED (BLUE) ey ars 
VERIFIED (GREEN) ee fcc 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 


(1 PENTHOUSE LEVEL - ELEV. ACCESS RM STAIR 
” ; 7 WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
A ' SCALE: 3 / 16 = 1-0 ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
-_ : RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 


10) 
Ss NORTH DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


HANDRAIL 
FLOOR HATCH 


BRIDGE LEVEL FLOOR 


12/06/2023 DESIGN OPTION 


MARK] DATE, [DESCRIPTION| 
LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


SCALES 3/16" = “10? 


ENLARGED PLANS 


A-108 


PLOTTED ON 2023/12/06 


PENTHOUSE (ELEVATOR 


ALUMINUM STOREFRONT MACHINE ROOM) 


MASONRY AND GLASS BLOCK 
‘ TO MATCH ORIGINAL MATERIALS 


HISTORICAL SIGNAGE 
| 


CONCRETE CURB 
a AUSTIN BRIDGE 


= MUTT 


ENCLOSURE I 7 


CECE 


AUSTIN STATIONHOUSE - NORTH ELEVATION 


\A=20// SCALE: 1/8”=1'—0” 


PENTHOUSE (ELEVATOR 
MACHINE ROOM) 


MASONRY AND GLASS BLOCK 
: TO MATCH ORIGINAL MATERIALS 


ALUMINUM STOREFRONT 


CONCRETE CURB 
AUSTIN BRIDGE \ 


fi 


CONCOURSE 


. |] |] 1 1 1 I J He UU er Lr ee ace 
re 
I : ul 


a D(C 


A= a2 


AUSTIN STATIONHOUSE - SOUTH ELEVATION 


A207) SCALE: 1/8”=1'—0” 


Check Print 


COPY NUMBER OF 
DRAWING CHECK ONLY DATE 
Checked against calcs. and haa aa 
calcs. confirmed 
CHECK ACTIVITY DATE 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
[CORRECTED (BLUE) (BLUE) Po fl 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 


WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION veal 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE M 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


ee. DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


A-201 


PLOTTED ON 2023/12/06 


T/ PENTHOUSE ROOF 4 
PREFINISHED ALUMINUM COPING 


T/ STATION ROOF 


& 


GLAZED MASONRY AND GLASS 
BLOCK TO MATCH ORIGINAL 
MATERIALS 


ALUMINUM WINDOWS =e 


T/ BRIDGE LEVEL 4. 
EL: +624.97 


NEW STAIR #1 


ALUMINUM WINDOW 
WALL 


T/ PLATFORM 


EL: +60458. 


T/ GRADE 


& 


AUSTIN STATIONHOUSE - WEST ELEVATION 


SCALE: 1/8°=1'-0" 


PREFINISHED ALUMINUM COPING 


T/ PENTHOUSE ROOF “ 


GLAZED MASONRY 


HISTORIC SIGNAGE 


T/ STATION ROOF. 


ALUMINUM STOREFRONTS/PANELS 


NEW ALUMINUM DOOR 
BICYCLE STAND 


Fal 


-_ 


Nae 


a eee, 
3 
we | 


T/ BRIDGE LEVEL FLOOR 


EL: 4624.97 


STAINLESS STEEL PEDESTAL WITH ADA 
DOOR OPERATOR AND SIGNAGE 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and an 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
[CORRECTED (BLUE) (BLUE) Po Po 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS _ LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


IN CHARGE, 


APPROVED BY 


CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015-002 7.44% 
FILE NAME 


DESIGN OPTION 


MARK 


DATE 


DESCRIPTION 


LOCATION 


IDENTIFIER: 


ELEVATIONS 


A-202 


PLOTTED ON 2023/12/06] 


HISTORICAL SIGNAGE 

ALUMINUM STOREFRONT SYSTEM z= 

CO T/ STATION ROOF 
& 


an ao | ALUMINUM FASCIA 


Co — 4" GLAZED FACE BRICK 


GLASS BLOCK 


T/ FLOOR 
BL 162353” 


LOMBARD STATIONHOUSE - NORTH ELEVATION 


SCALEY 3/16-=1'-O" 


HISTORICAL SIGNAGE 


a oa 
T/ STATION ROOF 
= c $ 


ALUMINUM FASCIA 


PRE-FINISHED ALUMINUM 
BARRIER WALL 


T/ FLOOR 
EL: 1623.53” 


ALUMINUM WINDOWS 


GLASS BLOCK 


LOMBARD STATIONHOUSE - SOUTH ELEVATION 


SCALE: 3/16"=1'-0” 


T/ STATION ROOF a» 
PRE FINISHED ALUMINUM ALUMINUM FASCIA 
BARRIER WALL ”*\. 

ALUMINUM FASCIA AT LINTEL 


OUTLINE OF THE RAMP STRUCTURE 


T/ FLOOR 
EL: 4623.53 


(2 LOMBARD STATIONHOUSE - WEST ELEVATION 


A-205 SCALE: 3/16°=1—0 


T/ STATION ROOF 45 
ALUMINUM FASCIA 


ALUM. STOREFRONT SYSTEM 


ADA BUTTON AND SIGNAGE 


T/ FLOOR 
EL: 1623.53 


LOMBARD STATIONHOUSE - EAST ELEVATION 


SCALE: 3/16"=1'-0 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and i 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | = | 
[CORRECTED (BLUE) (BLUE) Po fl 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


aa (ee 
ee rs 
a rr 
a rr 
ae re 
a 
— 
a rs 
a a rrr 
[| |12/06/2023)| DESIGN OPTION) 


MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


ELEVATIONS 


A-203 


PLOTTED ON 2023/12/06 


PREFINISHED ALUMINUM COPING 


SS | = = — 
ln ___“—“n—=“_ | 


ALUMINUM STOREFRONT 


as 
: : ace | — 
HH EH | ‘ saan senaet 
| | | 
e = HH | [ | =e | | 
| | 
] : . | L T/ BRIDGE LEVEL 
EL: +624.97 
I r : 
Bl 
ELECTRICAL ROOM & 
T/ PLATFORM 
EL: +604.58 


CANE RAIL / 


NEW STAIRS 


J J 6 J 


ALUMINUM SOLID PANEL 


AUSTIN STATIONHOUSE - SECTION A-A 


SCALE: 1/8"=1'-0 


T/ PENTHOUSE ROOF 

ELEVATOR MACHINE +——-———+- 

ROOM 
T/ STATION ROOF 
METER ROOM 
TRASH ROOM 

=| | =. T/ BRIDGE LEVEL 
EL: 624.97 


ELECTRICAL ROOM 


T/ PLATFORM 
EL: + 604.58 


SCALE: 3/16"=1'-0” 


T/ PENTHOUSE ROOF 


& 


ELEVATOR MACHINE CTA LOGO 


ROOM 


GLAZED MASONRY =o 


ALUMINUM WINDOW pi 


T/ STATION ROOF «5 


MASONRY AND GLASS BLOCK 
TO MATCH ORIGINAL MATERIALS 


T/ BRIDGE LEVEL 
ita EL: +624.97 
ALUMINUM SOLID PANEL 
sic ae Cet 
° ies 3-10" vo (Oo a 
re if I ea 
NEW STAIR #1 |4=4 | 
e | T/ PLATFORM 
al il EL: +604.58 
1/ RUNNING F es Lf 
fs : ‘ped 
| 
rae Bae 


SCALE: 3/16"=1'—0” 


AUSTIN STATIONHOUSE WITH CLEARANCE - SECTION C-C 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and ia 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
[CORRECTED (BLUE) (BLUE) ae 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP CONGRESS _ LINE 


AUSTIN STATION 


S. AUSTIN AVE 
OAK PARK, ILLINOIS 


12/06/2023 | DESIGN OPTION 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTIONS 


A-204 


PLOTTED ON 2023/12/06 


T/ PENTHOUSE ROOF 
“ 


ELEVATOR MACHINE ROOM 


T/ STATION ROOF 


——__—_____—— MASONRY 
CAK . 
Check Print 
COPY NUMBER OF 
T/ BRIDGE LEVEL jg. DRAWING CHECK ONLY 
| calcs. confirmed 


CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| S| 
= ! oF oF ! = CORRECTED (BLUE) ae 
oe Sa = Her - = = VERIFIED (GREEN) i i 


TOILET ROOM 


ELECTRICAL ROOM 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


T/ PLATFORM SENSITIVE SECURITY INFORMATION 
EL: 4604.58 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


T/ STATION ROOF ay 


PRE FINISHED ALUMINUM <. | | | ALUMINUM FASCIA ASAP CONGRESS. LINE 


BARRIER WALL 
AUSTIN STATION 


S. AUSTIN AVE 
ALUMINUM FASCIA AT LINTEL OAK PARK, ILLINOIS 


IN CHARGE 
| APPROVED BY 
| | | T/ FLOOR 
— EL: #67353” CHECKED BY 
5 -5 7'-6" (IDESIGNED BY) = ssi—i—‘isSSSSsisiSCY BY 
POLYCARBONATE CANOPY DRAWN. BY 
Cee POLYCARBONATE PROJECT NO] | [2015—0027.xx) sd 
oF _ REPAIR STRUCTURAL CANOPY Renee PFILE NAME —SSOSCSCSCSC 
me ELEMENT | | 
ead = Bo et = ae = = HANDRAIL 
PK: | a 8” ipa peg p3-10" 16" ag a "et "Ore. " hole fe "8 R AMP 


PLATFORM Ey 
TACTILE EDGE 


“= 12/06/2023 | DESIGN OPTION 
: MARK DATE DESCRIPTION 


cada = = oe LOCATION IDENTIFIER: 


SECTIONS 


A-205 


a 
Zz 
@ 


SECTION AT LOMBARD RAMP - SECTION F-F 


SCALE: 3/16”=1'-0” 


PLOTTED: ON: “2024/05/29 


NORTH 


WILMETTE 


LINDEN 


CICERO AVE 


CHICAGO TRANSIT AUTHORITY 


LAKE 


MICHIGAN 


PROJECT SITE 


OAK PARK GREEN LINE STATION 


OAK PARK, ILLINOIS 


JACKSON PARK 


WESTERN AVE 


MERRIONETTE PARK 


BLUE ISLAND 


| CALUMET 


ae 
7 


CENTRAL 
SKOKIE EVANSTON NOYES 
FOSTER 
EVANSTON 
DAVIS 
SKOKIE 
DEMPSTER 
MAIN 
SOUTH BLVD 
OAKTON SKOKIE SWIFT 
HOWARD ST 
HOWARD 
| JARVIS. 
| lint TOUHY AVE 
MORSE 
\ PARK RIDGE | DEVON avEtOvOlA 
2 E IN | GRANVILLE 
mt) Ss = 
& \ rm 7S, z THORNDALE 
x 3° 
Z & ioe 
= a Es O’HARE BRYN MAWR 
a 
% FOSTER AVE lo 4 BERWYN 
i E a] a2] TE) Vz PaREVLE 
m JEFFERSON PARK S| IN/2] | S| HS O ARGYLE 
2 S| |alé ro) Os 
| LAWRENCE AVE <¥| |Yie] 12 wills 4 LAWRENCE 
HARDWOOD HTS > Wien 
NORRIDGE MONTROSE O 
—~_] MONTROSE AVE ee MQNTROSE Tr 
= 
IRVING PARK S SHERIDAN 
SCHILLER PK IRVING PARK RD IRVING PK a 
ADDISON ADDISON 5 ADDISON 
ADDISON ST 3 — 
\ PAULINA | | BELMONT BELMONT 
BELMONT AVE 
ELMWOOD PARK ELMONT WELLINGTON 
| DIVERSEY AVE 
DIVERSEY FULLERTON 
FULLERTON AVI 
LOGAN SQUARE FULLERTON 
x 
ARMITAGE AVE CALIFORNIA g 
WESTERN ARMITAGE a 
NORTH AVE Yn 
OAK PARK pau NORTH/CLYBOURN 
CLARK/DIVISION 
= DIVISION ST / 
RIVER FOREST] |& CHICAGO/ 
Sime fe & DIVISION FRANKLIN 
S//& % a CHICAGO AVE fe) CHICAGO/ 
a}j/e} |g) iz fe; |S ° < fz CHICAGO MERCH. STATE 
z/\x) [8] |e 5] \é i Pa Fa MART 
EIS! Jz jz 3) |S g 4|/2 wi) ||5 GRAND GRAND/STATE 
2118 a! |S 
x iO 
. oo 
LAKE 2 z| |S 
° Ss @ |& 
f& a fo) 5 
o a = ro) 
CONGRESS g 
x a Zz ~ Ww —al lz 
x 
MAYWOOD g| a % z a 8 ts 5 SOLK 2 se| |e HARRISON 
7 < Fy g ROOSVELT RD a = wo o e >zila ROOSEVELT 
FOREST PARK|| ¥ = —— = = = 
o fo} 
ira 
DOUGLAS 18TH ST 
i ZI] < w < Z| [2] [CERMAK _RD 
° a NT ]Z TT. STED 
¥ al 6 |se 8 |S Ame CERMAK 
oO _ 
% 5 g z | ¥ CHINATOWN 
(Ss) — oO 
“~ z 
xr uJ 
re [s) 
x | ASHLAND 
SOX—35TH a5 
SiMe) BRONZEVILLE 
35TH Ut 
INDIANA 
43RD 
SOUTHWEST 
47TH 
47TH ST 
KEDZIE nase 
WESTERN66467 ST 
51ST 
PULASKI GARFIELD 
SeUami le GARFIELD 
MIDWAY = 
a 
z uJ 
s i 
ra z 
63RD sT| < = a i 
=> > 
iva [o) 
63RD] | 2 
ENGLEWOOD 2 ty 
= m 69TH |< = 
BEDFORD PARK © 2 g 8 
s x 
x w fe) 
n N ire 
3 a] 
a xX iS) 
79TH ST 
79TH 
BURBANK z 
NG 
¥ 
87TH ST © 
z 87TH 
HOMETOWN EVERGREEN PARK | Q 
9STH ST 
95TH 
OAK LAWN 


gene | 


RIVERDALE 


DRAWING INDEX 


SHEET NUMBER 
G-001 


ARCHITECTURAL 


A-+00 
A—101 
A-—102 

A=103 

LA—104 
A—105 

A-106 

A-10/ 

A-108 

A-109 


INFRASTRUCTURE 


ASAP LAKE LINE OAK PARK STATION 
100 S OAK PARK AVE 


DATE: 05/30/2024 
PROJECT NUMBER: 2015-0027.12 


SHEET TMiLE 


COVER SHEET 


AERIAE—PEAN 


EXISTING STATION LEVEL PLAN 
EXISTING PLATFORM LEVEL PLAN 
EXISTING STATIONHOUSE PLAN 


EXISTING STATIONHOUSE PLAN 


DEMOLITION PLAN AT STATIO 


OUSE 


DEMOLITION PLAN AT PLATFORM LEVEL 


ENLARGED DEMOLITION PLAN AT STATIONHOUSE 


ENLARGED DEMOLITION PLAN AT STATIONHOUSE 


PROPOSED STATION LEVEL PLAN 


PROPOSED PLATFORM LEVEL PLAN 


ENLARGED PROPOSED STATIONHOUSF PLAN 
ENLARGED PROPOSED STAT USE PLAN 
PROPOSED—SHFREET-LEVEL—PLAN 
PROPOSED—ELEVAHON—A}—OAK PARK STATON 
PROPOSED—ELEVAHON-AT—OAK—PARK—STATION 
PROPOSED—EEEVAHON—-AT—-EGCEID- STATION 
PROPOSED—ELEVAHON-AT—EUCLID—STAHON 
PROPOSED—SECHON 

PROPOSED SECTION 

PROPOSED SECTION 

PROPOSED SECTION 

PROPOSED-SECHON WITH CLEARANCE DIAGRAM 
PROPOSFD—SFEHON WITH CLFARANCF DIAGRAM 


General Disclaimer Note: 

These plans are not based off a site survey. The dimensions and site conditions need to be verified by the DoR 
along with the development of a design that meets code, ADA and CTA written contract scope and design standards. 
These plans were developed for the basis of an early conceptual station layout, conceptual planning phase scope of 
work, cost estimate and/or to assist the DoR’s understanding of the project scope. These plans have not been vetted 
through the CTA’s formal design process and should not be perceived as an approved design. 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5S U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 


CHIEF INFRASTRUCTURE OFFICER 


VICE PRESIDENT, CONSTRUCTION 


CHIEF ENGINEER, INFRASTRUCTURE 


PROJECT MANAGER 


| HAVE PREPARED OR CAUSED TO BE PRERARED UNDER MY DIRECT SUPERVISION, 
THE ATTACHED PLANS AND SPECIFICATIONS AND STATE THAT TO THE BEST OF MY 
KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (illinois Rev. Stat. 1985, 
ch.111 / pars. 3711et seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
ADM. CODE 400. 


THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
PREPARED UNDER MY DIRECT SUPERVISION AND TO THE BEST 
OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE WITH ALL 
CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
STATE OF ILLINOIS. 


05/29/2024|DESIGN OPTIONS 


MARK 


DATE DESCRIPTION 


COVER PAGE 


G-001 


PLOTTED ON 2024/05/30 


. ° . — * 4 | : . Tens * Seg Oe! Sere. ce : . -& 


fe hae : 4 
ne 


- 
~~ 


. “ — ¢ , oe } LE" ‘ ’ ‘ 
; _—. 4) ) > a | © * Gt gt “b- 2 at 
: « 1 ene bee Bre 46 ot th 6 08 ‘ nee aed eet say rE eermeyre os AERA A BAD em AAhen de RAL PRORe be MPAA OREO ROE DOr ROE s Be ba Oe AODa her HPOR ee AR Ee Oe POs MARE ESERDE RE Pe tom AP RAAB a me Re eth d APP RREE eA O RE ee DER DE BAn dads ad BEHOLD EME scsnean Lagnndpeaediinenetasied 
: w\yee? a ie SORT b mr a ha aaa try 7? F i’? ne W ty ate ett . ‘ry rar a wiles i | vy Hi war t bli tee te Thi pimdbs ’ 7 Jia ost. yy Lh? ed LAB Oi bbe ue Be ba ad) babel 4 "ay 7 (* Tur? ya? r sue, + 
oor watt Sst Sell Lib ieoutobabe behetevrdtuches i obet AV HE dl beatie HA BREE ot hes be HE Atel bede os bt thehoak dibeed er Torte it eet carer ae eyed LD te 


Ppt ee See ee rea ee BRD De P= . =o) ae 


es . ase d 
444 6 ee PLAAAa + % © wh 4 ‘ ' 4 . * ‘on fe owt - 5 + . - - * rh tua ry, a + be : a : ‘ + he = —, : 
niente int) trun Het ry att inert tt Fei ee OH YEG Bre sort Teer trai tiereer pete RYT P Ret obits tor LAMP ft ectaeteenamteted Yoriko sans ietton., gata pee SE FIM a dole 
ED ESI ER Sate PRES RE eee | dakl) bail te) hed a Moth jAteiib il ; or oy Ay Pes) Percy re tay ; TY | lish sheet ee A eet jal ir mOpaiae arenas git oo . Mebel vee Mi A ! i <A osha rd 4 ive 
Seeds & Fe ve) 75 Peas or PAR®: a ee we ‘nase tyedes gue Bee rye vv a Ce. ee oe Bee _ i> pa eee’ eo eg aa erred ed a ee eo aes aeery Wie oo io ‘vb 7) : 
— é ’ . — ~ = 


were’ © Tier reriiit i el ater 2ibeeek See ereee .. , ~eeneten ad a ated alcoho ak A ari aur untae asbe | 
e | 
| 


Pine Bde 0 cess . 
Leh Ot Rees Vinee ahs peneOEAR PEO, . . an on ae sages sre HES POPOTE + (th) tee teem Le ee +> Perrree (4 Re OReO4 POAT DE eee dee Olam tae fae i ep onee acne » » MEAL ITEZELE] OLIEF LEA TERT AB Te os 


Sen henee Vater |. oe. eee ee ee Py $es 0 ie . 
FU MA Wha iu PO ATR aly” ik mt Sa) SAH bith pena games aa) UN aA a eae Ta a wire mite 
i ee ' ws wh ad ctr ted Sage ends ‘ae a ee # wee yf ay 5. rs plebanihdrenendy, sah rbrwt eee iaatonake mp eae pe Soepateans sees yh 4 
“ Lissbisebbsodissuiinin 7 seeesseneeeatqeegerrseresseeenses 
—_—_ 


t 


- 
OAK PARK GREENLINE STATION : : is 


of Mot he itt ayeweeeccosttae Pett ree eet bt re LEH PETE EBLE ELL 4f cr 
~ cn - aaa ida — “ad ° : . * ; P eee rrr rTee ee Lepebeqeerenete biabd ree ee bs 


hiadaadasaaaaa: 
- ' 


. 
. = o 


“+er~e eee “+e Pea ee asada ese ae 
é + . - ‘ . 


~ i ae ee Gp te te aly. o - Nal ~ dill . —~ oe Se io i as =e “ ~~ = —_ _ = —_— —— ate “eS >| e : » 
ee ae — —. 2 e . _ = — we we ee ee a = i gy <li ~~ — elgg ~ ~<a ey ~~ oO 
hon . = 
Zz 
: > 
i q * =a . a me : NN ee a 
a ¢ = ou “ QO 
— = _ a 
" " . 2 O 
_ SOUTH BLVD : 2 2 
7p) 


eS 
¥ 


AERIAL PLAN 


SCALE: 1/20°=1'-0” 


NORTH 


O] 16). /32’ 64’ 


SCALES 1/32° S10" 


COPY NUMBER 


DRAWING CHECK ONLY 
Checked against calcs. and 


calcs. confirmed 
CHECK ACTIVITY 


RINTED 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF TI 

PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRI 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


HIS RECORD MAY BE DISCLOSED TO 


ETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK 


PARK STATION 


100 _ S OAK PARK AVE 


OAK PARK, ILLINOIS 


N CHARGE; 


APPROVED BY 


CHECKED BY 


DESIGNED BY 


DRAWN BY 


PROJECT NO 


2019-0027 12 


FILE NAME 


05/30/2024 DESIGN OP REVISIONS 


<= 
|| 
A 
oN 


DATE DESCRIPTION 


LOCATION IDENTIFIER: 


AERIAL PLAN 


A-100 


PLOTTED ON 2024/05/30 


COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


{OT 


CHECK ACTIVITY 


RINTED 


= | lj a= CHECKED (YELLOW, RED) 
4 | | ‘| @ cioseo II / I] ACKCHECKED (GREEN) 
| Tit Sy rote — js es | ||I (BLUE) 
il STATIONHOUSE x (GREEN) 


) | | | ss 
| == CO.) ee - ib ita SS CHICAGO TRANSIT 


3 +] SOUTH BLVD 
i a =| eo = a. __ SOUTH BLVD ae! AUTHORI Y 
< a 
& ENGINEERING 
SS 
x 
=; - SENSITIVE SECURITY INFORMATION 
yp a ‘2 & WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ZED RELEASE ai 
< + 
y, J DRAWING SCALE IS NOT GUARANTEED. 
Y a CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


y ASAP LAKE LINE 


OAK PARK STATION 


100 S OAK PARK AVE 
OAK PARK, ILLINOIS 


PS 


EXISTING STATION LEVEL PLAN 


SCALE: 1/24”=1'-0” 


05/30/2024 DESIGN OP REVISIONS 


ois MARK] DATE]_| DESCRIPTION _| 
LOCATION IDENTIFIER: 


<= 
> 
A 
A 


EXISTING STATION LEVEL PLAN 


O] |16) |32’ 64’ A-1 O01 


SCALE: 1/32”=1'-0” 


PLOTTED ON 2024/05/30 


CTA BASE LINE 
420'-0" + (VIF) 


ELECTRICAL ROOM END OF PLATFORM 
C/L TRACKS 


STAIR #1 UP TO 


END OF PLATFORM PLATFORM STAIR #2 UP TO PLATFORM 


TACTILE EDGE 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 


PLATFORM 


CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


ESCALATOR EXIT CLOSED 


| 

| OAK PARK STATIONHOUSE | 
| BELOW | 
| | 


CHICAGO S 
SI : Pe | c2 7) 


<—_ ENGINEERING 


SOUTH BLVD 


24'-6" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
> DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


S. OAK PARK AVENUE 


e 4 > é $ 


o DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 


ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
PON BY SCALING OF THIS DRAWING. 
Zs 


ASAP LAKE LINE 


OAK PARK STATION 


100 S OAK PARK AVE 
OAK PARK, ILLINOIS 


a 
EXISTING PLATFORM LEVEL PLAN a 
SCALE: 1/24"=1 0" a a 
es a 
a 
ee 
a 
a 


<= 
> 
A 
~ 


MARK] (DATE) | DESCRIPTION, 


LOCATION IDENTIFIER: 


EXISTING PLATFORM LEVEL PLAN 


O) |167} [32’ 64’ 
SCALE: 1/32”=1'-0” 


PLOTTED ON 2024/05/30 


STAIR #2 UP TO 
PLATFORM 


Check Print 


COPY NUMBER 
DRAWING CHECK ONLY 
Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED 


JANITOR CLOSET a ia ee ae, Oe 


ou CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


FACE OF we | 


EXISTING 
EXISTING RETAINING 
WALL 
STEPS UP 
TO STATION | 


ABUTMENT 
ay 
Pg eee ee IN CHARGE. 


(CHECKED BY]  ——— “P“#'f ECKED BY 
(IDESIGNED BY} a ssi—<isSSSSsisiCY BY 
SOUTH BLVD 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
HE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
CRETAR ie) N. IZED RELEASE MAY 
TI GOVERNMENT AGENCIES, PUBLIC 
RTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


UNPAID 


ASAP LAKE LINE 


OAK PARK STATION 
100_S OAK PARK AVE 


OAK PARK, ILLINOIS 


a es 

EXISTING STATION LEVEL PLAN AT OAK PARK AVENUE rT f”C~«dStSC<‘(i‘C;O! SY 
SCALE: 3/16"=1'—0” ee ee 
NORTH a ee 

ae ee eee 

| [|__|05/30/2024 


LOCATION IDENTIFIER: 


EXISTING STATION LEVEL PLAN 


Oo [16] [32° 64° A-103 


SCALE: 1/32”=1'-0” 


PLOTTED ON 2024/05/30 


Lo CTA BASE LINE 


PLATFORM ABOVE 


EXIT CLOSED 


[| 


= 
JANITORS CLOSET a Taal ELECTRIC METER 
| 
S | 
| a a a | 


S$. EUCLID AVENUE 


SOUTH BLVD 


EXISTING STATION LEVEL PLAN AT EUCLID AVENUE 


SCALE: 3/16”=1'—0” 


NORTH 


Oo} [167 [32° 64’ 


SCALE 1732 =1 —0" 


DO NOT 
THIS A 
om eo 


VAL 
AMPS 


Check Print 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) 
CORRECTED (BLUE) 
VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 

UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 

PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 

WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 

RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
D 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 _S OAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 

APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015—0027.12 
FILE NAME 


1] 05/30/2024 DESIGN OP REVISIONS 


MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


EXISTING STATION LEVEL PLAN 


A-104 


PLOTTED ON 2024/05/30 


A-108 


_ 7 re, A-107 
| | 
| | 
| a ea ne earn Fee 
j|_-pf--J-U)--------------------------------—--------------- i a a a 
MO : | 
J EERE EEE EEEEEEECECEIEEEE, | | 
i ———— Se 


sts 
We 
| | | 
mit Tot 


24-6" 
I 
} 
\ 
eee ee ee ee, 


DEMOLITION PLAN AT STATIONHOUSE LEVEL 


SCALE: 1/16”=1'—0” 


NORTH 


O 


8’ 


ley 


a2. 


SCALE: 1/16”=1'-0” 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 
100 S OAK PARK AVE 


OAK PARK, ILLINOIS 


a 
a 
a 
a 
a 
Ls a ( 
a 
a 
ne 


| [i _[05/30/2024'| (DESIGN _OP_REVISIONS| 


LOCATION IDENTIFIER: 


STATIONHOUSE DEMOLITION PLAN 


A-105 


PLOTTED ON 2024/05/30 


DO NOT 
THIS A 


aS 


VAL 
AMPS 


CTA BASE LINE Check Print 


COPY NUMBER OF 
DRAWING CHECK ONLY BY 
rence | By 


Checked against calcs. and an 
REMOVE WALL, FLOOR AND REMOVE ELECTRICAL ROOM BES ee nee 


REOPEN THE STATION EXIT 


420'-0" + (VIF) 


ROOF FOR NEW ELEVATOR a AGqICE CHECK ACTIVITY 

STAIR #1 DOWN TO STATION ola enn OS ON EDGE END OF PLATFORM RINTED aa 
| CHECKED (YELLOW,RED) [| —_si 

SS = Se = a fe Se Se | - ———A— ——___ —_| Bacxcreckeo ence 

7 SS 


i ee ;CcRtGN! BOUL nena ee ee aes P a ae VERIFIED (GREEN) 
cas | T]), | ny PLATFORM % a 2 
SSaerrccee eet eee — | | _ _ EEE. — ~~~ a an CHICAGO TRANSIT 
| | i > eee TN , | : | AUTH O RITY 
| | | 


| ENGINEERING 


| 
EXISTING ESCALATOR UP J 


FROM STATION L 
| SENSITIVE SECURITY INFORMATION 
| 


| 
| 
| J 
WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
, OAKPARK STATION | 
| 


UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
BELOW WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
| ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
L RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
CAR PARKING DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


REMOVE ROOF 
SOUTH BLVD SOUTH BLVD 


- a= DRAWING SCALE IS NOT GUARANTEED. 

~ CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
—— BY SCALING OF THIS DRAWING. 


S OAK PARK AVE 
/ 
i 
\| 
| 
/ 
J 


CURB LINE = + = 


& ASAP LAKE LINE 


OAK PARK STATION 


iim 100 S_ OAK PARK AVE 
OAK PARK, ILLINOIS 


& CAR RARKING IN_ CHARGE 
APPROVED BY 
BUILDING LINE —z CHECKED BY 
DESIGNED BY 
BUILDING LINE DRAWN BY 

\ PROJECT NO} |2015—0027.12 
FILENAME 


BUILDING LINE 


DEMOLITION PLAN AT PLATFORM LEVEL 


SCALE: 1/16°=1'-0" 


1] 05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


NORTH 


PLATFORM LEVEL DEMOLITION PLAN 


Oo] (8) fe 32° A-106 


_ a | 
SCALE: 1/16”=1'—0” 


REMOVE WALL, FLOOR AND ROOF FOR 
NEW ELEVATOR 


in SHEET PILE 


STAIR #1 UP TO PLATFORM 


CTA BASE LINE 


STAIR #2 UP TO 
PLATFORM 


PLATFORM 
ABOVE 


COPY NUMBER 
DRAWING CHECK ONLY 
Checked against calcs. and 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED 


PLOTTED ON 2024/05/30 


REMOVE FARE ARRAY 


| 

REMOVE EMERGENCY PANIC GATE | le) 
ae 

REMOVE DOORS a — 

pttit 
irr 
tld 
itd 


REMOVE STAIRS TO STATION <r ed 


fb —-—————-|F -|---- 


REMOVE STOREFRONT FOR 
STATION EXTENSION 


PAID 


UNPAID 


24'-6" 


1 ___-— REMOVE CA BOOTH 
Ul so oo 
| — - . a 


LS 
| 
| TMT 
7 


7 N 


7 
ai 
\ 
\ 
(ie 


REMOVE WALL FOR EXTENSION 


ESCALATOR UP 
TO PLATFORM 


| \ 
= 
—— REMOVE JANITOR CLOSET 


| 
cena ft Eee 
x SET sexore rou 
Hy 


| 
ET 


er | l [Le 


ll T 7 
|| | / 


bee 4 


REMOVE WALL FOR STATION EXTENSION 


| 
| | | ROOF LINE 
ee oe — ae 


NN REVISE CURB FOR NEW CONSTRUCTION 


NORTH 


O 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 
OAK PARK STATION 


100 S QAK PARK AVE 
OAK PARK, ILLINOIS 


FIN-CHARGE 
PAPPROVED BY) 
CHECKED BY] 
DESIGNED BY 
DRAWN BY) 
PROJECT.NO] [2015-0027.12) 
FILE NAME; 


[05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


STATIONHOUSE DEMOLITION PLAN 


8) 16° VA 


SCALE: 1/16"=1'-0” 


PLOTTED ON 2024/05/30 


PETE T EEE T TE 


PLATFORM ! HTT rT 
ABOVE EXIT CLOSED | MEET LPL 
| 


Lo CTA BASE LINE 


REFURBISH/REPAIR STAIRS #4 


po 
pt 
| [ 
poy 
oe =a o 
ee a | | 
oe | | 
SS a JANITORS CLOSET Wf Phil Re OVEIRELOCAIE 
es ee = 2 Par hal ELECTRIC METER 
| “+++ — REMOVE DOORS 
hog —— bl dd 
T pi Remove STOREFRONT FOR 
| | | | | | | I] STATION EXTENSION 
ee eral 
| 
fe ee ee __| 


SOUTH BOULEVARD 


SCALE: 3/16"=1'-0” 


DEMOLITION PLAN AT STATIONHOUSE LEVEL AT EUCLID AVENUE 


REMOVE WALL FOR STATION EXTENSION 


a REVISE CURB FOR NEW CONSTRUCTION 


NORTH 


DO NOT 
THIS A 
om Koy 


VAL 
AMPS 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 S QAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 
FILE NAME 


2010-002 7.12 


1 05/30/2024 DESIGN OP REVISIONS 


MARK DATE DESCRIPTION 


O 8) 16° a2 


SCALE: 1/16”=1'-0” 


LOCATION IDENTIFIER: 


STATIONHOUSE DEMOLITION PLAN 


A-108 


PLOTTED ON 2024/05/30 


Check Print 


L COPY NUMBER OF 
Ngee rea en a i a i ee ee Sa ea ae See Sa SS aS SSeS 7 
| 


DRAWING CHECK ONLY DATE 
Checked against calcs. and |] 
PLATFORM ABOVE calcs. confirmed 
CHECK ACTIVITY 


Litt Saget geet ee ee ee ee Se RINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| | 
CORRECTED (BLUE) er 


| | 
| | VERIFIED (GREEN a ial 
| 6 , = NEW CURBLINE 
= g =: CHICAGO TRANSIT 
Ww — VV Mit 
2 ee eee — 5 | | AUTHORITY 
< | 
a | ; a | | ENGINEERING 
oO | ee] pe - A 
a = - | oo >. 
: _ ee 
S a SENSITIVE SECURITY INFORMATION 
v3 SS) WARNING: THIS, RECORD GONTANS, SENSIIVE SECURIN’ WFORMATON TAT 1S CONTROLLED 
ee SOUTH BOULEVARD PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
Se ZZ ee? WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
a —— ——. —— = a a a ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE ge 
coe zoe > 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 
OAK PARK STATION 


100 S OAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 


a 
a 
PROPOSED STATIONHOUSE PLAN oo 
SCALE: 3/16"=1'-0" a re 
NORTH ee 
a ee 
[tS SSS SS: |S SS SSS 
eS Ss 
a 
| ii) [05/30/2024 


LOCATION IDENTIFIER: 


PROPOSED PLAN 
[Oo] [2)) [4’ 8° 
SCALE: 3/16”=1'-0” A-109 


PLOTTED ON 2024/05/30 


Check Print 


420'-0" + (VIF 
bd COPY NUMBER OF 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| =f 
[CORRECTED (BLUE) (BLUE) a ie 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


C/L TRACKS 
NEW STAIR ENCLOSURE DRAWING CHECK ONLY 
Checked against calcs. and 
END OF PLATFORM TACTILE EDGE CTA BASE LINE ee el ae 
OEE CR CHECK ACTIVITY 
l a _ ——— — - | |PRINTED 


| BELOW 4 SENSITIVE SECURITY INFORMATION 
Ce ee oF Pee neon | 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
| ~ UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 

< NEW CURB SOUTH BLVD ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
Ga cal rz RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
~ aes ° DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


eee iil ses = DRAWING SCALE IS NOT GUARANTEED. 

. a CTA ASSUMES NO RISK OF LIABILITY FOR 

ee CURBLINE © —: = > en — J/ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
a es ” ye + “TBY SCALING OF THIS DRAWING. 


\ / 
‘\ ff 


S OAK PARK AVE 


i> 
+ 


ff ASAP LAKE LINE 


OAK PARK STATION 


100 S QAK PARK AVE 
OAK PARK, ILLINOIS 


> BUILDING LINE ~ [ccm SSCS 
BUILDING LINE a 
|IPROJECT NO} [2015-0027.12. sid NO 2015—0027.12 
FILE NAME ———SSSSSSSSSiii NAME 


BUILDING LINE 


PROPOSED PLATFORM LEVEL PLAN 


SCALE: 1/4”=1'—0” 


NORTH a 
| [| [05/30/2024)| [DESIGN _OP_REVISIONS| 


LOCATION IDENTIFIER: 


PROPOSED PLAN 
0] [2’) [4 8’ 
SCALE: 3/16”=1'—0” A-110 


PLOTTED ON 2024/05/30 


DRINKING VENDING MACHINE 
ELEVATOR 


EXISTING STAIR #2 


SHEET PILE 


STAIR #1 


4'-0" 


| rtd | | | | 
UP TO PLATFORM Pld ti ttt ttt ttt 4 A-A 
l ey] | l | | 7 
UP 9'-10" A-301 


Check Print 


‘On COPY NUMBER OF 
aN ch a el ge ee DRAWING CHECK ONLY 


a ee ee et gs ty so, Checked against calcs. and 
clans a” CAI 290” a 
FARE ARRAY EXISTING ESCALATOR #1000 EIR RR me me mm oe ee 


CHECK ACTIVITY 
PAID NEW STRUCTURAL WALL RINTED 


CHECKED (YELLOW, RED 
Pa NEW CA KIOSK EXISTING RETAINING ( ) 


WHEEL CHAIR WALL IBACKCHECKED (GREEN) | sf 
ACCESSIBLE FARE ARRAY CORRECTED (BLUE) fT 
VERIFIED(GREEN) fT 


CHICAGO TRANSIT 
AUTHORITY 


49°-0" 5'-0" CLEAR AREA 36"X48" (TYP) 

: ELECTRICAL PANELS GENERATOR 
N |] ELEVATOR MACHINE FLOOR DRAIN TAP BOX ENGINEERING 
ROOM 84 SQ. FT 21}-5' 


SENSITIVE SECURITY INFORMATION 


f(y" = " WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
ADA DOOR 6' 44" 10 0 6 11 UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
OPERATOR : 


ADA DOOR oa. en COMM. ROOM 


OPERATOR —_— 
ae, | | TRASH ROOM 4202) 


UP \ 3-0 
8'-0" = 


18'-1" 


PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 


| 
SLOPE DN | ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
_> | 2 
| 


aa 7'-0" 


UNPAID 


RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


T= 1 " 


VAL Ne 
(1 
ey 


STAIR #3 


DRAWING SCALE IS NOT GUARANTEED. 


5'-5" 


® 
4'-6" 


| CTA ASSUMES NO RISK OF LIABILITY FOR 
Nie ieeaabdalie l ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 

| ATM ATVMs Tifa Icon (GR = rere —b----l------- J BY SCALING OF THIS DRAWING. 

ADA ACCESSIBLE = 

TOILET ce) 

26'-3" JANITOR'S CLOSET 38'-11" 


ASAP LAKE LINE 


OAK PARK STATION 
(1 100 S OAK PARK AVE. 


OAK PARK, ILLINOIS 
\4:201/ NEW CURB NEW CURBLINE 
IN_ CHARGE 


ae APPROVED BY 

—, SOUTH BOULEVARD CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015—0027.12 
FILE NAME 


22'-0" 


(1 PROPOSED STATIONHOUSE PLAN AT OAK PARK AVENUE 


GENERAL NOTE: 


1. ROD ALL DRAINS 


05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED PLAN 


ACH SCALES 3/16'=1'=0" 
NORTH soe : 
SCALES 3/16 =1-0" A-111 


PLOTTED ON 2024/05/30 


REFURBISH/REPAIR STAIRS #4 AND  D-D 
REPLACE CANOPY WITH NEW 


‘D 
F 


PLATFORM ABOVE 


! PAID 
| 
co cites ee a) 
aa NEW EXIT VESTIBLE 3' GATE WITH 
PANIC 
HARDWARE 
ROTOGATE FACE OF EXISTING 
ABUTMENT 
14'-1" 
UNPAID 
JANITOR'S 
CLOSET REFURBISH ENTRANCE 
It aie 
io SIDEWALK | 3 | ELECTRICAL ROOM = 204) 
RK 15'-6" . 
1 1'-6" 


NEW ALUMINUM STOREFRONT 


6'-0" 


SOUTH BOULEVARD PX 


GENERAL NOTE: 


N. EUCLID AVE 


1. ROD ALL DRAINS 


PROPOSED STATIONHOUSE PLAN AT EUCLID AVENUE 


SCALE: 3/16"=1'—0” 


NORTH 


DO NOT 
THIS A 


ot Rey 


VAL 
AMPS 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY DATE 
PRINTED Po 
CHECKED (YELLOW,RED) [| | 
BACKCHECKED (GREEN) [Ss 
conmecTeD ue) «dT SS 
VERIFIED (GREEN, | {|_| 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 _S QAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 

APPROVED BY 
CHECKED: BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO Zo ie—U027 12 
FILE NAME 


1) 05/30/2024 DESIGN OP REVISIONS 


MARK DATE DESCRIPTION 


SCALE: 3/16"=1'-0° 


LOCATION IDENTIFIER: 


PROPOSED PLAN 


A-112 


PLOTTED ON 2024/05/30 


OAK PARK AVENUE 


OUTBOUND TRACKS (EB) 


“ 


INBOUND TRACKS (EB) 


EUCLID 


a a a STATIONHOUSE 


{as a 
~ SIDEWALK l : 3 (EF 
NEW CURB NEW CURB .0 2 | 
| NEW CURB ; . |x 
ro) 7 — = 
my =f SOUTH BOULEVARD 
ite) 


PROPOSED STREET LEVEL PLAN 
SCALE: 1/24”=1°—0” 
NORTH 
0} (27) [4’ 8’ 


SCALE: 3/16°=1'-0” 


DO NOT 
THIS A 


OFS 


VAL 
AMPS 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
CORRECTED (BLUE) a ee 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 S QAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO A018 =002 712 
FILE NAME 


| 05/30/2024 DESIGN OP REVISIONS 


MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED STREET LEVEL PLAN 


A-113 


PLOTTED ON 2024/05/30) 


COPY NUMBER 
DRAWING CHECK ONLY 


calcs. confirmed 
CHECK ACTIVITY 
NEW ELEVATOR INFILL METAL RINTED 
PANELS ENCLOSURE CHECKED (YELLOW, RED) 
a.) PLATFORM ROOF LEVEL BACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


& HOISTWAY ROOF LEVEL 


NEW STAIR CURTAIN WALL 


Nese CHICAGO TRANSIT 
ENCLOSURE AUTHORITY 
ENGINEERING 


NEW ROOF 
PLATFORM LEVEL SENSITIVE SECURITY INFORMATION 


EL: + 61.12 
WARNING: THIS RECORD CONTAINS SENSITIVE eae INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS SEINE IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION caw 


J CI Cc ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE M 
2 amas eae cL fd (ors oes rom — aaa | tt T_tl rt Loo Lol Ll LJ — i Li ti tJ i ieee tii rnd I RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT agile tie 


DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 


DRAWING SCALE IS NOT GUARANTEED. 
NEW GLAZED BRICK TO MATCH shes egcane es Sener 
EXISTING MASONRY UNITS BY SCALING OF THIS DRAWING. 


STATIONHOUSE LEVEL LE ASAP LAKE LINE 


EL: + 44.95 ae OAK PARK STATION 


GROUND LEVEL 100 S OAK PARK AVE 
EL: + 42.30 OAK PARK, ILLINOIS 


NEW ALUMINUM STOREFRONT NEW GLAZED BRICK TO MATCH 
NEW ADA STAINLESS STEEL COMPLIANT EXISTING MASONRY UNITS NEW STAINLESS STEEL DOOR 
HANDRAILS AND GUARDRAILS EWP ALUMAINUGORERRONT 


SOUTH ELEVATION OAK PARK STATIONHOUSE 


SCALES 3/16°=1°=0" 


05/30/2024 ae DESIGN OP REVISIONS 
IMARK[ [DATE _| DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED ELEVATION 


O] 2’) [4 8 
SCALE: 3/16 =1—0" 


PLOTTED ON 2024/05/30 


DO NOT 
THIS A 


om Roy 


VAL 
AMPS 


< HOISTWAY ROOF LEVEL 


Check Print 


PY NUMBER F 
NEW INFILL METAL PANEL CO U O 


ELEVATOR ENCLOSURE DRAWING CHECK ONLY | BY] DATE. 


hal 
< PLATFORM ROOF LEVEL calcs. confirmed 
r CHECK ACTIVITY 


SF | 
SS RINTED 


= 
o CHECKED (YELLOW, RED) 
BACKCHECKED GREEN [_—+| 
Connecren elu) ECT SCS 
VERIFIED GREEN) || 1 
NEW STAIR 
ENCLOSURE 
on CHICAGO TRANSIT 
EL: + 53.95 
AUTHORITY 
NEW GLAZED BRICK TO MATCH 
EXISTING MASONRY UNITS ENGINEERING 
PLATFORM LEVEL = = 
en TRACK LEVEL CONCRETE STRUCTURE SENSITIVE SECURITY INFORMATION 
ACCESS STAIRS WARNING: THIS RECORD CONTAINS SENSITIVE Sos INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
it itt rm JC WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE ees ee carves 
= NEW STOREFRONT HE i Ee oe ik ee oS ES 
- DISCLOSURE IS GOVERNED BY 5 U.S.C. ag AND Ap CFR oAnS 15 AND 15 
STATIONHOUSE LEVEL 
EL: + 44.95 
DRAWING SCALE IS NOT GUARANTEED. 
ROOF LEVEL GROUND LEVEL CTA ASSUMES NO RISK OF LIABILITY FOR 
EL: + 53.95 EL: + 42.30 ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 
EXISTING RETAINING NEW DOOR (TRASH ROOM) 
WALL a 
NEW GLAZED BRICK TO MATCH c ‘ sual ase e 
EXISTING MASONRY UNITS OAK PARK STATION 
| ee, EAST ELEVATION OAK PARK STATIONHOUSE 100 S OAK PARK AVE 
Ly’ SCALE, 1/4 =1 =0" OAK PARK, ILLINOIS 
STATIONHOUSE LEVEL f\, 
EL: + 44.95 IN CHARGE 
APPROVED BY 
GROUND LEVEL CHECKED BY 
EL: + 42.30 DESIGNED BY 
DRAWN BY 
NEW ENTRY DOOR 
PROJECT NO 2015-0027 7.12 
FILE NAME 


WEST ELEVATION OAK PARK STATIONHOUSE 


SCALE: 1/4”=1'—0” 


1} 05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED ELEVATION 


O 2) |4 8 


SCALE: 1/4 =) 20" A-202 


COPY NUMBER 
DRAWING CHECK ONLY 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 


CHECKED (YELLOW, RED) 
BACKCHECKED (GREEN) 


PLOTTED ON 2024/05/30 


(BLUE) 
NEW STAIR CURTAIN WALL (GREEN) 
ENCLOSURE 
PLATFORMLEVEL CHICAGO TRANSIT 
EL: + 60.30 AUTHORITY 
ae ENGINEERING 
1S LL [LIt ttl EL: + 56.80 
| SENSITIVE SECURITY INFORMATION 
WARNING: THIS RECORD CONTAINS SENSITIVE nea INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
| ROOF LEVEL OT ie. Ware PERMIGSON Ge TIE AS DEFINED OF THE TRANSPORTATION secur 
mit SD eee eee et rey 
EL + 93.11 DISCLOSURE IS GOVERNED BY 5 U.S.C. tae ic as CFR hai 15 AND 
DRAWING SCALE IS NOT GUARANTEED. 
NEW ENTRY DOOR CTA ASSUMES NO RISK OF LIABILITY FOR 
NEW GLAZED BRICK TO MATCH ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
EXISTING MASONRY UNITS BY SCALING OF THIS DRAWING. 
— tye LEVEL 4, ASAP LAKE LINE 
GROUND LEVEL 100 S OAK PARK AVE 
EL: + 41.28 OAK PARK, ILLINOIS 


SOUTH ELEVATION EUCLID STATIONHOUSE 


SCALE: 3/16 =1 =O" 


a 
pa ee ee 
MARK] DATE, 


LOCATION IDENTIFIER: 


PROPOSED ELEVATION 


O| |2’) [4 8 
SCALED 3716 =1 =O" 


PLOTTED ON 2024/05/30 


DO NOT 
THIS A 
ot Rey 


VAL 
{| AMPS 
NEW STOREFRONT ee, | 
ROOFLEVEL NN | | 
eae _ PLATFORM LEVEL Check Print 
NEW ENTRY DOOR COPY NUMBER OF 
: - TOP OF RAIL DRAWING CHECK ONLY 


calcs. confirmed 
CHECK ACTIVITY 
RINTED 


CHECKED (YELLOW, RED) 


ACKCHECKED (GREEN) | sf 
[CORRECTED (BLUE) (BLUE) a ae 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


STATIONHOUSE LEVEL 
EL: + 44.11 


GROUND LEVEL 


EL: + 41.28 


EXISTING RETAINING 
WALL 


WEST ELEVATION EUCLID STATIONHOUSE 


SCALE: 3/16"=1'-0” 


WEST ELEVATION EUCLID STATIONHOUSE 


SCALE: 3/16"=1'-0” 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


: : ASAP LAKE. LINE 
OAK PARK STATION 
100 S OAK PARK AVE 
OAK PARK, ILLINOIS 
STAIR ENCLOSURE 
e. IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
a DRAWN BY 
| PLATFORM LEVEL PROJECT NO] [2015—0027.12 
EL: + 60.30 FILE NAME 
— : TOP OF RAIL 


EL: + 56.80 


1 |05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


WEST ELEVATION EUCLID STATIONHOUSE 


SCALE: 3/16°=1'—0° 


PROPOSED ELEVATION 


Oo) [2’| 4’ EX 


SCALE: 3/16”=1'—0" A-204 


PLOTTED ON 2024/05/30 


DO NOT 
THIS A 


aS 


VAL 
a. HOISTWAY ROOF LEVEL AM PS 


NEW STAIR CURTAIN WALL 


ENCLOSURE 
NEW CONCRETE ELEVATOR SHAFT 


AND PLATFORM SUPPORT 


a. PLATFORM ROOF LEVEL 


Check Print 


= [ 
COPY NUMBER OF 


NEW STAIR CURTAIN WALL DRAWING CHECK ONLY 
i ae 

calcs. confirmed 

CHECK ACTIVITY 
PRINTED 


CHECKED (YELLOW, RED) 


ENCLOSURE 
: co BACKOHEOKED (GREEN |__| 


[CORRECTED (BLUE) (BLUE) PF Po 
VERIFIED (GREEN) ry Se 


PLATFORM LEVEL 
ELr+ 61,18 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


ROOF LEVEL 
EL: 53.95 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


EXISTING STAIR #2 


SO 


EXISTING STAIR #1 


ELEVATOR PIT LADDER 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


STATIONHOUSE LEVEL 
EL: + 44.95 


| | | OAK PARK STATION 


100 S QAK PARK AVE 
OAK PARK, ILLINOIS 


BN | | | | | ASAP LAKE._LINE 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO Z015=0027. 12 
FILE NAME 


SECTION A-A OAKPARK STATIONHOUSE 


SCALE: 1/4”=17—0” 


1 |05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED SECTION 


0 2| |4 8 


SCALE: 1/4°=1'—0” A-301 


PLOTTED ON 2024/05/30) 


DO NOT 
THIS A 


om Rey 


VAL 
AMPS 


< HOISTWAY ROOF LEVEL 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 

a, PLATFORM ROOF LEVEL | Checked against calcs. and a | 
calcs. confirmed 

CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| 
CORRECTED (BLUE) a 


VERIFIED (GREEN) {| «iT i 
PLATFORM LEVEL _ ENGINEERING 
EL: + 61.18 Rae TES 2 —— 
NEW INFILL METAL PANEL : ‘ NEW CONCRETE ELEVATOR 
GLASS ENCLOSURE : y SHAFT AND PLATFORM SUPPORT SENSITIVE SECURITY INFORMATION 
7 | / WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
= — ‘ : Ve 1 UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
| ora = = 4 / I. PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
ao 4 is al : WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
a a Tein sie ae RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S: GOVERNMENT AGENCIES. PUBLIC 
a a * DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
ROOF LEVEL , 
EL: + 53.95 : SH ||| sa DRAWING SCALE IS NOT GUARANTEED. 
ACHAEA : | CTA ASSUMES NO RISK OF LIABILITY FOR 
an : COCCmIEMIInTT : ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
SENMENTRY DOOR Alice a | HE fe BY SCALING OF THIS DRAWING. 
NEW STOREFRONT \ ; Il] / \. H HHH : ‘: ASAP. LAKE. LINE 
ies ‘| UNPAID ENTRY PAID Ee Heat . OAK PARK STATION 
STATIONHOUSE LEVEL Sy i ese nna BO : 100 S OAK PARK AVE, 
FL: 444.95 oe ee Se : OAK PARK, ILLINOIS 
Je e OI IN_ CHARGE 
GROUND LEVEL 
APPROVED BY 
EL: + 42.30 
LI CHECKED BY 
ees DESIGNED BY 
Si ee DRAWN BY 
PROJECT NO 2015—0027.12 
FILE NAME 


SECTION B-B OAK PARK STATIONHOUSE 


SCALE: 1/4"=1'—0" 


1) 05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED SECTION 


fo) «(2 [4 8’ 


Ee WRC Pee 


PLOTTED ON 2024/05/30) 


NEW STAIR CURTAIN WALL 
ENCLOSURE 


NEW STAIR #4 


SS | 


NEW ADA STAINLESS STEEL COMPLIANT 


HANDRAILS AND GUARDRAILS 


PLATFORM LEVEL 


EL: + 60.30 


TOP OF RAIL 


* 


EL: + 56.80 


ROOF LEVEL 


EL: 253.11 


STATIONHOUSE LEVEL 


“ 


EL: + 44.11 


SCALE: 1/4”=17-0” 


DO NOT 
THIS A 


om Roy 


VAL 
AMPS 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED(GREEN) [| = | 
CORRECTED (BLUE) 2s 
VERIFIED (GREEN) ee eee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS ‘CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 S QAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 

APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 

PROJECT NO Z019=0027 7,12 
FILE NAME 


1] 05/30/2024 DESIGN OP REVISIONS 


MARK DATE DESCRIPTION 


O 2) (4 8 


LOCATION IDENTIFIER: 


PROPOSED SECTION 


A-303 


PLOTTED ON 2024/05/30 


DO NOT 
THIS A 


aS 


VAL 
AMPS 


ROOF LEVEL 
EL: + 53.11 “y 


cc — —  ————?. 
HI | 
SS SS yy 
a a 
i BS iS 
b 
iS 4 


NEW STAIR #4 Check Print 


| COPY NUMBER OF 
STATIONHOUSE LEVEL see E ESS 
en % Omakeomtmed | 

a calcs. confirmed 
GROUND LEVEL CHECK ACTIVITY | BY 


EL: + 41.28 PRINTED a 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) P| 
CORRECTED (BLUE) Loe 
VERIFIED (GREEN) ——aaaa| 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SECTION D-D EUCLID STATIONHOUSE 


SCALE: 1/4°=1'-0" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 


BY SCALING OF THIS DRAWING. 
—<— NEW STAIR CURTAIN WALL 
VY ENCLOSURE 


ASAP LAKE LINE 


HANDRAILS AND GUARDRAILS OAK PARK STATION 


100 S OAK PARK AVE 
OAK PARK, ILLINOIS 


IN CHARGE 
APPROVED BY 
PLATFORM LEVEL ae CHECKED BY 
EL + 60.30 DESIGNED BY 
DRAWN BY 
PROJECT NO 2015-0027 12 
FILE NAME 


NEW STAIR #4 


1) 05/30/2024 DESIGN OP REVISIONS 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


SECTION E-E EUCLID STATIONHOUSE 


SCALE: 1/4”=1'-0" 


PROPOSED SECTION 


(‘O) 2) |4’ 8 


SCALE: 1/4”=1'-0” A-304 


STAIR ENCLOSURE 


Check Print 


COPY NUMBER OF 


DRAWING CHECKONLY | BY | __ DATE 
Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 


PRINTED 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| =f 
[CORRECTED (BLUE) (BLUE) a ae 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
T/ RUNNING RAIL AUTHORITY 


As 
TOP OF RAIL TOP OF RAIL ENGINEERING 
CTA CLEARAN CE DIAG RAM SECTI ON AT A-A SENSITIVE SECURITY INFORMATION 
SCALE: oo = =O" WARNING: THIS RECORD CONTAINS SENSITIVE Srl INFORMATION THAT IS CONTROLLED 


UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS Bere IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION ares 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE M 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT acl PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 15 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 _S QAK PARK AVE 
OAK PARK, ILLINOIS 


@ 


| 7 3 5/8” 3 cl \ 
TOP OF PLATFORM TOP |OF PLATFORM 


4’—8”| ———><a —__14°-7°(*) 6-0 6-0 


<—__—_+4’-9” I 
3-8 f2” —>—<—_—___+5’-7” ; 3’-6"(*) 3'-6"(*) 
a DESIGN OP REVISIONS 


be em 
T/ RUNNING RAIL IMARK| DATE DESCRIPTION 


PLOTTED ON 2024/05/30 


TOP OF RAIL TOP OF RAIL Ag LOCATION IDENTIFIER: 


STAIR AND ESCALATOR 
ENCLOSURE 


CTA CLEARANCE DIAGRAM SECTION AT B-B 


SCALE: 3/8”=1'—0” 


SECTIONS WITH CTA CLEARANCE 


oy eee 4’ 
SCALE? 3/73°=1'=0" 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 


RINTED 


ELEVATOR CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) 
CORRECTED (BLUE) 


VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 


ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


OAK PARK STATION 


100 S OAK PARK AVE 
OAK PARK, ILLINOIS 


T/ RUNNING RAIL 


T/ RUNNING RAIL PROJECT NO 201 S=0027 12 


PLOTTED ON 2024/05/30 


— Tore Ra ds 
ot 
ee 
a ee 
ae rr 

CTA CLEARANCE DIAGRAM SECTION AT C-C ca a 
SCALE: 3/8"=1'—0" re rr 
a er eee 
ee a a: 
a rr 
| [| {05/30/2024 


MARK] (DATE) | DESCRIPTION) 


LOCATION IDENTIFIER: 


SECTIONS WITH CTA CLEARANCE 


<= 
> 
A 
~ 


O} 1} [2 4’ 
SCALE: 3/8 =) 0" 


IN 


i O'HARE | ee 
Sy _ 
ROSEMONT 


__/ 


SCHILLER PK 


PLOTTED ON: 2024/06/05 


PARK RIDGE 


N 


CUMBERLAND 


ie 


ELMWOOD PARK 


RIVER FOREST 


MAYWOOD 


FOREST PARK 


NORTH 


CICERO AVE 


MERRIONETTE PARK 


BLUE ISLAND 


WESTERN AVE 


te 
os 


| CALUMET PARK 


[WILMETTE | LINDEN 
(CENTRAL 
SKOKIE EVANSTON NOYES 
FOSTER “ws ~\ 
EVANSTON O Xe) 
DAVIS A A 
SKOKIE O \) 
DEMPSTER .\\ Ae 
Ww 
aan SOUTH BLVD re) 
bowls SKOKIE SWIFT G 
HOWARD ST 
HOWARD 
[ ; JARVIS 
| | im TOUHY AVE 
MORSE 
| OYOLA 
a DEVON AVI 
| GRANVILLE 
= 
a] THORNDALE 
& ie ee 
FOSTER AVE (2. 4 BERWYN 
a n ul Zz ———— 
JEFFERSON PARK a als g |G 5 | ARGYLE 
LAWRENCE AVE iw ale 2 lz ig LAWRENCE 
HARDWOOD HTS > WAEON 
eaee= MONTROSE AVE [MONTROSE MQNTROSE S a 
IRVING PARK SHERIDAN 
IRVING PARK RD IRVING PK o 
ADDISON ADDISON 2 ADDISON 
ADDISON ST ”n _ | 
PAULINA | | BELMONT BELMONT 
BELMONT AVE 
ELMONT WELLINGTON 
| DIVERSEY AVE 
DIVERSEY 
FULLERTON AVI EES Oo LAKE 
cates Beale eeeaile MICHIGAN T p, a 
ARMITAGE AVE CALIFORNIA S DA = | O 6 O 5 O 4 G H ICAG O TRAN S IT 
oO 
_ — WESTERN ARMITAGE a - AU TH O R ITY 
OAK PARK Gant NORTH/CLYBOURN ¢ 
CLARK/DIVISION 
sa , : ENGINEERING 
< > DIVISION CoIEACe = 
= z g az CHICAGO AVE 5 FRANKLIN CHICAGO/ 
a a Zz z = 9 = $ < CHICAGO MERCH. STATE 2 a SENSITIVE SECURITY INFORMATION 
6/ |Z fra) & We @| | w oe 
z S z 2 5) 3 3 2 4 ira GRAND GRAND/STATE WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
a S 2 UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
Bir (rei te PROJECT SITE WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION. SECURITY 
LAKE Oo z 3S e ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
eS, || a) {S| |2 RIDGELAND_ GREEN LINE_STATION DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520, 
CONGRESS |/8 z OAKPARK, ILLINOIS = 
Z| [z . y N & 5 Zz wel! |S HARRISON 
& |g & Zz a 3 ¥ Di al  POuK|e ON |Z 
ee: z g ROOSVELT RD __ z iH 9 reg >z1 1a ROOSeE: ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
5 z 7 = WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 
DOUGLA 18TH ST 
a 4 x Ww < Z| 12) [CERMAK R = 
° N z ir 
z 4 e = x a |S BI |x CERMAK 
- 3 g z Z 3 CHINATOWN CHIEF INFRASTRUCTURE OFFICER 
S 2 ° DRAWING INDEX 
3 | 2 ASHLAND ae 
| ae SS rae SHEET NUMBER SHEET TITLE VICE. PRESIDENT, CONSTRUCTION 
35TH a G—001 COVER “SHEE 
‘Nowa 
[ 43RO ARCHITECTURAL CHIEF ENGINEER, INFRASTRUCTURE 
47TH 
KEDZIE —— 47TH AERIAL-PEAN 
eee WESTERN 5tor-Sr EXISTING STATION PLAN 
51ST EXtSTING STATIONHOUSE PLAN PROJECT MANAGER 
PULASKI saa GARFIELD — STATIONHOUSE DEMOLITION PLAN 
MIDWAY LATFORM VEL DEMOLITION PLAN | HAVE PREPARED OR CAUSED TO BE PRERARED UNDER MY DIRECT SUPERVISION, 
ra THE ATTACHED PLANS AND SPECIFICATIONS AND STATE THAT TO THE BEST OF MY 
z E JACKSON PARK NLARGED PILATFORM LEVEL DEMOLITION PLAN KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
z 4 COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (Illinois Rev. Stat. 1985, 
63RD sT|< = Los ENLARGED PLATFORM LEVEL DEMOLITION PLAN ch.111 / pars. 3711et seq. amended) AND ‘THE TONoe eee Bn CODE’, ILL 
Se ie PROPOSED SITE PLAN ADM. CODE 400. 
as cot St Me PROPOSED STATIONHOUSE PLAN 
ENGLEWOOD 2 ww 
: : amle| |® ENLARGED STATIONHOUSE PLAN AT |RIDGELAND PREPARED UNDER MY DIRECT SUPERVISION AND TO. THE BEST 
OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE WITH ALL 
BSbhene. fess | : z 2 S) PROPOSED PLATFORM LEVEL PLAN CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
w rf STATE OF ILLINOIS. 
| q x 5 ENLARGED PROPOSED PLATFORM LEVEL PLAN 
p=) W 
a x] Uf ENLARGED PROPOSED PLATFORM LEVEL PLAN 
For St ELEVATION 
ELEVATION 
BURBANK | Zz SECHON 
¥ 
= Ss > 87TH ST “ SECHONS 
£32 ees an (Eat SECHON 
| HOMETOWN | EVERGREEN PARK | fa} SECTIONS 
SECHONS 
95TH ST 
95TH 
OAK LAWN 


AUXILIARY EXIT 
DESCRIPTION 


06/05/2024 
DATE 


MARK 


COVER PAGE 


These plans are not based off a site survey. The dimensions and site conditions need to be verified by the DoR 
along with the development of a design that meets code, ADA and CTA written contract scope and design standards. 
These plans were developed for the basis of an early conceptual station layout, conceptual planning phase scope of 


RIVERDALE 


ae 


| General Disclaimer Note: 


work, cost estimate and/or to assist the DoR’s understanding of the project scope. These plans have not been vetted 
through the CTA’s formal design process and should not be perceived as an approved design. 


G-001 


PLOTTED ON 2024/06/05 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and ia 
calcs. confirmed 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
[CORRECTED (BLUE) (BLUE) ae 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


+ 


a 
AbeGl UF OER an Ek apna 
tr 
LJ ~ < 
> \ APL 


oo “C74 


. ois 


= 
s 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
PARTS 15 AND 1520. NO PART 


UNDER 49 CFR OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


lu 
| 
Z 
S 
<x 
Q 
Zz 
<x 
mail 
iu 
‘) 
QO 

mad 

Zz 


5 = ie 
° ‘ - - 7 . - . * _- 
- . " ‘ » wn - — haw - . Pa ~~ wae, wes 
BPS OWNA ayez ft. . ots a5 ' - “a Md rere rt, aie B Caen spelen bi Ri. herd 9s oye OL Fm ei tm wa 4. ok ’ %, 
fn 4 ed Pa enrol s pp ase oe + 
iuw 


_ > ” 
BE OTA FR OLN 


went iii Tk : ducaet mrt hi ies 


petite RS evecare eaceeeee ee 
ls — 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


. = . - =“ — — 
«4 . oie $ bd 5 ‘ —_- 

= J 44. ak . : a ™ — 6h ~~ ——— —— = ———————$—— 4 7 : ; , 

a en ~ mene > = = " -9 = - & = * a : > \ 

. a — — > an ie 

R = corerr ann \ : é aR == ‘ = : " 4 * Bois 

ah oo —— <1 is = plies - : — —- . ; - “ by — _ 


’ 


a) 


SHHsEAUDAHAALLLHUAHOMHLAAHAIUILEEEHENLEREREATUHOGOSEaRtedTHdHIQeeeeH eeeeed AESALGaEGOGaREGEOREEEEEOOE EGU GaieGiitHtiHHi fH fUHee4HHHH4iH HILL 
' i ae | a 


2% : a <> 0 


PPA bi TTT FTE ati Gbabaabaaa bad baURAENE ND DadaLAbADLADGABDETHEET. 1! HESS ELEEEEL SEAT vadeet Uo) coke bbe pa neeeteebeanoeddd peda ii pedeoavedinag sod Plis, a cbpabedabiioiiaaaaeandl 
+ - 2. —eemgetiet) so 7 - 7 - eek et P - “ A “Py hie’ 
- _ ‘ —_ A = = — = fpr = a _ ¥ —re — ere ah a ee an gran * _—~ a ~~ ie! $ Ta ey cat - 
= = 2 ‘ vetbagh Le , ‘4 y a Ae - : Ser ~ ss , ™ a = @ oe SS we ; — : wn : “a ex oye ' ee ‘ en EP ee ere 
- - ® ' aay ' . : é 


- ee ee eee Pee el 
ud ad 
wie ° 


Y 
71 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


IN _CHARGE| 


APPROVED BY 
CHECKED BY 


ce —-— _—— — 


Th 
' 


fy. 


: ir. , 
7 te 


f 
4 i 


ney 


06/05/2024 AUXILIARY EXIT 


MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


AERIAL PLAN 
SCALE: ee 
(FEET) 0 16 32 64 128 A-1 00 


N RIDGELAND AVE 


PLOTTED ON 2024/06/05 


A-102 


rs 


\ 420'-O"+ 


END OF PLATFORM END OF PLATFORM 


| 
: 
STEPS DOWN TO STATION 
| 
| 
| 
| 
i] 
| 
| 
| 


el Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


T 
i} 
| 
ECTRICAL EQUIPMENT ROOM Checked against calcs. and a 
calcs. confirmed 
i} 
1 
1 
i} 
1 
i} 
1 
i} 
i} 
1 
1 
i} 
i} 
1 
1 
i} 
i} 
1 
1 
i} 
i} 
1 
1 


SHIM -— PLATFORM ———~ ~— PLATFORM ———— -— PLATFORM ———~ 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


: | BAOKOHEOKED (GREEN |__| 
| CORRECTED (Lue) |__| 


RIDGELAND STATION ' 
\ VERIFIED GREEN «| <i 
IN eS... AYA yf Xe PARKING SPACE 
tS i BICYCLE SHED 
ia & meas Y CHICAGO TRANSIT 
. P/1Na a | 
t S ? AUTHORITY 
/ 
“ag Weeds ME RAEEIG LIGHT” s SS RIDGELAND / S BLVD BUS STOP ENGINEERING 
SOUTH BLVD SOUTH BLVD 
SENSITIVE SECURITY INFORMATION 
WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
PARKING SPACE PARKING SPACE UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


S CUYLER AVE 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


EXISTING STATION PLAN 


SCALE: 1/32”=1'-0” 


NORTH 


06/05/2024 AUXILIARY EXIT 


LOCATION IDENTIFIER: 


EXISTING STATION PLAN 


SCALE: "aan es SL 
(FEET)O 16 32 64 128 A-101 


PLOTTED ON 2024/06/05 


L CTA BASE LINE 


STAIR UP 
TO PLATFORM 


PAID 
—_-——— JANITOR CLOSET 


TOILET 


CA BOOTH 


= 
= 
ail 

oO 


—— 


ae FACE OF 


UNPAID RETAINING WALL 
UP +> 


\— STEPS UP 


ROOF LINE 
TO STATION | a 


24'-11" 


a 
a RIDGELAND / S BLVD 


BUS STOP 


TRAFFIC LIGHT 


GENERAL NOTE: 


Field verify all dimensions 


EXISTING STATIONHOUSE PLAN 


SCALE: 3/16"=1'-0” 


NORTH 


be EDGE OF 


PLATFORM 


1 4'-4" 


/ 
/ 


BICYCLE SHED —~” 


SCALE: aan es 
(FEET)O 16 32 64 128 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and a 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
CORRECTED (BLUE) _—SS as 
VERIFIED (GREEN) f -  - We - | 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


eae ee te es 
a a ee 
Ee 
a 
Re 
a a, 
a a 
a a ee 
er ey 
ri,_|06 70572024 


<= 
> 
A 
~ 


MARK] DATE | DESCRIPTION, 
LOCATION IDENTIFIER: 


EXISTING STATIONHOUSE PLAN 


A-102 


L CTA BASE LINE 


L_ EDGE OF 


PLATFORM 


PLOTTED ON 2024/06/05 


REMOVE STRUCTURAL WALL EY 2s | 
FOR NEW ELEVATOR 7 
! <= 
| = 
| 2 oa 
! uP ib | 
REMOVE FLOOR AND ROOF FOR NEW | Mi | - 
ELEVATOR | Usp LA) 
| “7 Y) | 
| | 
| | 


REMOVE FARE ARRAY PAID 


REMOVE EMERGENCY PANIC GATE 


| 

I 

I 

| 

I 

I 

| rad 

al 

I 

I 
S=T= 

I 
youll 
Aw 


UNPAID 


REMOVE STAIRS TO STATION 


REMOVE DOORS 


REMOVE STOREFRONT FOR 
STATION EXTENSION 


REMOVE PLANTER AND TREES 


oS 


IA, 


RELOCATE 
BUS STOP 


——_ i 


—————— i 


TRAFFIC LIGHT 


REMOVE PLANTER AND PROTECT 


REMOVE BUS STOP. STORE, 
TREE DURING CONSTRUCTION 


REPAIR AND INSTALL AFTER 
STATIONHOUSE CONSTRUCTION 


LA — 
——— 


5 EEE 


REMOVE EXISTING STAIR ASSEMBLY, 
HANDRAILS AND GUARDRAILS 


1 4'-4" 


REMOVE JANITOR CLOSET 


REMOVE TOILET 
REMOVE CA BOOTH 


——A\-— At 


on FACE OF 


| 

| 

RETAINING WALL 

| 

| 

| 

REMOVE WALL FOR STATION EXTENSION 


ROOF LINE 


REMOVE SIDEWALK FOR 
NEW STATIONHOUSE 


REVISE CURB 


, 


REMOVE PLANTER AND PROTECT 
TREE DURING CONSTRUCTION 


REMOVE LIGHT POLE 


STATIONHOUSE DEMOLITION PLAN 


SCALE, 6716 =1 =0- 


ae 


RELOCATE 
BICYCLE SHED 


REMOVE CURVE 


NORTH 


a ee a ee 


REVISE CURB FOR NEW 
CONSTRUCTION 


REMOVE TWO PARKING SPOTS 
FOR BICYCLE SHED 


S107 Nl eles 
(FEET) 0 16 32 64 128 


Check Print 


OF 


COPY NUMBER 
DRAWING CHECK ONLY 


Checked against calcs. and es 
calcs. confirmed 
CHECK ACTIVITY 
PRINTED 


CHECKED (YELLOW, RED) 
CORRECTED (BLUE) 
VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


IN CHARGE 

APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT N 
FILE NAME 


ZO 1-002 7.10 


AUXILIARY EXIT 


LOCATION IDENTIFIER: 


STATIONHOUSE DEMOLITION PLAN 


A-103 


PLOTTED ON 2024/06/05 


REMOVE AND RELOCATE 
ELECTRICAL HUT 


REMOVE AND RELOCATE 
COMMUNICATION HUT 


ooo nr on 4 


REMOVE ELECTRICAL 
EQUIPMENT ROOM 


STEPS DOWN TO STATION 


REMOVE 
HANDRAILS 


LLLLLLLLL LLL, 


END OF PLATFORM 


REMOVE STAIR 


REMOVE ROOF 


RIDGEND ™ 
SRW) “i 


ne 
wri 


papa 


Yo 


ALT 


RELOCATE BUS 


STOP 
REMOVE CURVE 


TRAFFIC LIGHT REMOVE LIGHT POLE 


RELOCATE BUS SHELTER 


PARKING SPACES 


| 


OO  — 


PLATFORM ——+———>- 


! 
! 
! 
! 
! 
! 
| 
i 
I 
! 
! 
<= = 
! 
! 
! 
! 
! 
! 
! 
| 
! 
! 


TEtE ELLE EE Lae % \ \ \ \ \ 
= weeessssiozes ities: \ \ \ \ \ \ 
RELOCATE BICYCLE NS \S 
REMOVE TWO PARKING SPOTS FOR 


BICYCLE SHED 


| 


A-105 


420'-0"+ 


PLATFORM 


PARKING SPACES 


| 

' 

1 

' 
REVISE CURB 


SOUTH BLVD 


PARKING SPACES 


PLATFORM LEVEL DEMOLITION PLAN 


SCALE: 1/24”=1'-0” 


NORTH 


A-106 


S CUYLER AVE 


ooo - - - - - - - - - - - - 


/'-6' PLATFORM EXTENSION 


LOCATION OF NEW STAIR #2 
AND NEW STATIONHOUSE 


END OF PLATFORM 


REMOVE/RELOCATE LIGHT POLE 
FOR NEW CONSTRUCTION 


NEW SIDEWALK 


REMOVE TREE FOR NEW 
\ CONSTRUCTION 


Se et Se a Se Se Se SS et ee ee ee Se ee SS Be 


REMOVE PARKING SPACE AND 
LANDSCAPE FOR NEW EXIT/SIDEWALK 


SCALE: aaa es 
(FEET)O 16 32 64 128 


a 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 


Checked against calcs. and a 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | == | 
CORRECTED (BLUE) ee 
VERIFIED (GREEN) ee ee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


IN CHARGE 


PROJECT NO Z075—O0Z7.15 


FILE NAME 


[06/05/2024 AUXILIARY EXIT 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PLATFORM LEVEL DEMOLITION PLAN 


A-104 


PLOTTED ON 2024/06/05 


REMOVE AND RELOCATE COMMUNICATION HUT REMOVE STAIR 


- 
STEPS DOWN TO STATION | 


A A LE 


REMOVE AND RELOCATE ELECTRICAL HUT 


tf Meee, Uo ON AIS LLLEEEEEEELT PLATFORM 


oe Check Print 


REMOVE HANDRAILS 


COPY NUMBER OF 
CANOPY ABOVE DRAWING CHECK ONLY 
Checked against calcs. and 
REMOVE ELECTRICAL END OF PLATFORM [eee 
EQUIPMENT ROOM CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 
BAGKCHECKED (GREEN | | 
MQ AWHBPGERAWA GRR EVOVEOOL —— ee eee 2 VERIFIED(GREEN)—=«[SSsté—<“~irS~‘C~SS 
\ \N Xx STF ATION . \N Se NY \N ee eee (i x \ \ \ \ X X X 


ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 


ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE 


MAY 
REMOVE TWO PARKING SPOTS FOR BICYCLE SHED DISCLOSURE 1S GOVERNED BY 5 U.S.C. 552 AND 49 GFR PARTS. 15 AND 1520, 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 

7 7 ; ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
= BY SCALING OF THIS DRAWING. 


REVISE CURB ASAP LAKE LINE 
RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


REMOVE LIGHT POLE REMOVE CURVE 
(DESIGNED BY) ss—i—i—‘isSSsSsSsisiSCY BY 
(DRAWN BY) sss BY 


PLATFORM LEVEL DEMOLITION PLAN OG I et 
SCALE: 1/8”=17-0” 


TRAFFIC LIGHT 


NORTH 


= EEE 06/05/2024 AUXILIARY EXIT 
LOCATION IDENTIFIER: 


<= 
> 
A 
A 


PLATFORM LEVEL DEMOLITION PLAN 


SCALE: NTS 
asi SCALE: Sa A-105 
(FEET)O 16 32 64 128 


PLOTTED ON 2024/06/05 


ASSESS SF SS 


REMOVE/RELOCATE LIGHT POLE FOR NEW CONSTRUCTION 


PLATFORM EXTENSION 


LOCATION OF NEW STAIR #2 AND NEW 
STATIONHOUSE 


END OF PLATFORM COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


NEW SIDEWALK 


SENSITIVE SECURITY INFORMATION 


j WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
PARKING SPACES UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
i PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


\\ PARKING SPACES 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


REMOVE TREE FOR NEW CONSTRUCTION 


ASAP LAKE LINE 


RIDGELAND STATION 


56 _N RIDGELAND AVE 
OAKPARK, ILLINOIS 


REMOVE PARKING SPACE AND LANDSCAPE FOR NEW EXIT/SIDEWALK 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015—0027.13 
FILE NAME 


PLATFORM LEVEL DEMOLITION PLAN 


SCALE: 1/8°=1°'-0" 


NORTH 


Ye pe 


> «ei 


| 06/05/2024 AUXILIARY EXIT 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


KEY PLAN PLATFORM LEVEL DEMOLITION PLAN 


SCALE: NIS 


SCALE: "aa 
(FEET)O 16 32 64 128 A-106 


PLOTTED ON 2024/06/05 


RIDGELAND AVENUE 


RIDGELAND STATION HOUSE 


a RELOCATED BICYCLE STAND 


EXISTING TREE 


REVISE DRAINAGE AT NEW CURB 


PROPOSEDAIEW PLANTS 
PROPOSED PLANTER BOX 
PROPOSED NEW PLANTS 


BUS STOP SIGN 
TRAFFIC LIGHT 


\ NEW LIGHT POLE 


PROPOSED SITE PLAN 


SCALE: 1/32"°=1'-0" 


NEW PARKING STOPS AT ALL 
PARKING SPACES (TYP.) 


PARKING SPACES 


SOUTH BLVD 


NORTH 


S. CUYLER AVE. 


NEW SIDEWALK 


NEW PARKING STOPS AT ALL 
PARKING SPACES (TYP.) 


BS EE ES 


AUXILIARY EXIT 


PARKING SPACES 


SCALE: ana es 
(FEET)O 16 32 64 128 


DO NOT 
THIS A 


o*,.o8 


VAL 
AMPS 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY 
Checked against calcs. and 


DATE 


| By 
calcs. confirmed a) 
CHECK ACTIVITY | = BY. ~—s | —sC=DATE 
RINTED foe 
CHECKED (YELLOW,RED) | 
ACKCHECKED (GREEN) a 

a 

as 


(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE Se aoaglee INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS SerNED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N_ RIDGELAND AVE 
OAKPARK, ILLINOIS 


IN CHARGE 
[APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 20 1D-0027 .19 
FILE NAME 


AUXILIARY EXIT 


| 06/05/2024 


MARK| DATE 
LOCATION IDENTIFIER: 


DESCRIPTION 


PROPOSED SITE PLAN 


A-107 


PLOTTED ON 2024/06/05 


7 Check Print 


~ 1 
A~109 0 TRENCH DRAIN COPY NUMBER OF 
DRAWING CHECK ONLY 
ene | 
calcs. confirmed 


CHECK ACTIVITY 
PRINTED 
CHECKED (YELLOW, RED) 


IBACKCHECKED (GREEN) (GREEN) a ae 
! 9) connecTeD wu) |] 
NEW PARKING STOPS AT ALL PARKING SPACES ! 
NEW PARKING STOPS AT ALL PARKING SPACES TRENCH DRAIN VERIFIED (GREEN) ee ee 
| 
t 
| 
| 
| 
| 
| 
| 
| 
| 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


PARKING SPACES SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


SOUTH BLVD 


Ye / : \ 
NEW LIGHT POLE 
DRAWING SCALE IS NOT GUARANTEED. 
GAR PARIENG CAR PARKING CTA ASSUMES NO RISK OF LIABILITY FOR 
| | ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
“), aN BY SCALING OF THIS DRAWING. 
BUILDING LINE \ 


\ coxone ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


LINE 


S CUYLER AVE 


a 
PROPOSED STATIONHOUSE AND AUXILIARY EXIT PLANS ————— 
idee aed a 
Ss a (A 
ne 
a aS 
nn a 
T_|o8 70572024 


LOCATION IDENTIFIER: 


PROPOSED STATIONHOUSE PLAN 


S107\ ells pn 
(FEET) 0 16 32 64 128 A-1 08 


PLOTTED ON 2024/06/05 


NEW STRUCTURAL WALL a 


PROPOSED ELEVATOR —~_ 


24'-8" 


GRANITE AT FARE ARRAY 


3' GATE WITH PANIC HARDWARE 


2'-0" 


"8" 


| 
Til 
fT 


= 
== 
— 
— 
— 
— 
— 
— 
— 
— 

— 

—=i 


ACCESS DOOR 


SPACE ENCLOSED NEXT TO STAIRS 


NEW STAIR #1 


___-—_— FARE ARRAY 
_——— ADA ACCESSIBLE TURNSTILE 


——— NEW CA KIOSK 


TRENCH DRAINS Lette 


1 4'-4" 


CHASE WALL ACCESS DOOR 


a eee Pe ee ee eI a Ee eee ?1'-0" 
| S) UNPAID 
| 2 | 
| | 
| ATVM 
NEW STAIRS TO STATION | sca ae ok: 
i™ | = | ba |, | JANITORS CLOSET 
oy | | IS 
6'-6" | | | | 
NEW RAILING | 
| : 
TRENCH DRAIN % 1:16.5 eur 
Q'.4" + 22'-0" 5'-6" 
| io 
ADA ACCESSIBLE = 1:16.5 
AUTOMATIC DOOR =; aatok “ 
ADA RAMP TO THE|STATION - 
| 0 
| 
pees es ee = SO |EL} ONY 
| 
| 
\__ TRAFFIC LIGHT Zt Os 
ee — EXISTING TREE 5 
\ Te) 
\ 
‘— PROPOSED A-20Y \_ EXISTING TREE 
PLANTER BOX 
'— PROPOSED NEW PLANTS 
TRAFFIC LIGHT 


INSTALL BUS STOP SIGN 


PROPOSED STATIONHOUSE PLAN 


SCALE: 3/16"°=1'—0” 


—— RELOCATED BUS SHELTER 


21'-0" _ 


NEW ELECTRICAL ROOM 


11'-1" 


NEW COMM ROOM 


TRASH ROOM 
: — 
Bs 
fo) “= 
20'-4" ; 


SLOPE FLOOR DOWN 
TO SIDEWALK 


1 2'-4" 


1 7'-2" 


-—~ PROPOSED NEW PLANTS 


PROPOSED 
PLANTER BOX 


REVISED CURVE AND DRAINAGE 


NORTH 


NEW LIGHT 


S107 Neils en 
(FEET) 0 


32 64 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY 
pO cakeccontmed | 
calcs. confirmed 
CHECK ACTIVITY 
RINTED 


(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


06/05/2024 AUXILIARY EXIT 


LOCATION IDENTIFIER: 


PROPOSED STATIONHOUSE PLAN 


A-109 


PLOTTED ON 2024/06/05 


DO NOT 
THIS A 


o*,.o8 


{BB aN VAL 
7 cy AMPS 


NEW STAIR #2 
| 
| 
Ll! | 
ra | 
| 
aa 
= | 
a & | & (MA 
re LO : 
El) | SS Check Print 
al 
ial 
COPY NUMBER OF 
| 
ee | DRAWING CHECKONLY | BY | __ DATE 
eee NEW CONCRETE STRUCTURE Checked against calcs. and 
calcs. confirmed a) 
een PAID CHECK ACTIVITY | = BY. ~—s | —sC=DATE 
AINTED i 
ol CHECKED (YELLOW,RED) | 
ACKCHECKED (GREEN) 
( A\ \ 3' GATE WITH PANIC HARDWARE a 
eu |_| 
CW (GREEN) _ 
a (MAN fA’ 
A047 \8:305/ CHICAGO TRANSIT 
UNPAID AUTHORITY 
eas ELECTRICAL ROOM 
ENGINEERING 
SENSITIVE SECURITY INFORMATION 
WARNING: THIS RECORD CONTAINS SENSITIVE Se aoaglee INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
WITH THE WRITTEN PERMISSION. OF THE AS OEENED OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
& r- 9 
ro co 2 
45'-10" 5'-Q" DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 
TRENCH DRAIN = 
NEW PARKING STOPS AT ALL PARKING SPACES NEW SIDEWALK ALUMINUM CURTAINWALL 2 . 
ico) 
/ tae reserve ne ASAP LAKE LINE 


RIDGELAND STATION 


56 N_ RIDGELAND AVE 
OAKPARK, ILLINOIS 


t —— — — ay | 


IN CHARGE 
[APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 20 1D-0027 .19 
FILE NAME 


1 06/05/2024 AUXILIARY EXIT 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED AUXILIARY EXIT 


SCALE: 3/16°=1'-0" 


PROPOSED AUXILIARY EXIT 
NORTH 


SCALE: "as" - 
(FEET) 0 16 32 64 128 A 1 1 0 


5 5 A ee 


PLOTTED ON 2024/06/05 


DO NOT 
THIS A 


o*,.o8 


VAL 
AMPS 


ee eee ee a ee eee ee ee = 1 COPY NUMBER 
TRACK LEVEL ACCESS STAIR TRACK LEVEL ACCESS STAIR A-113 DRAWING CHECK ONLY 


| a ee — Checked against calcs. and 
— | 420'-0" ice \ calcs. confirmed 


7-6 
PROPOSED PLATFORM EXTENSION 
LADDER TO THE ROOF \ CHECK ACTIVITY 
RINTED 


PROPOSED PLATFORM EXTENSION 
RELOCATED = END OF PLATHORM 


© CTA BASE LINE TACTILE EDGE _ 
ELEC. UNIT NEW ELEVATOR -! - | | 9 NEW STAIR #2 
NEW caiaabl Y GATES WITH INTEGRATED-HANDRAILS in 


) 


_ XI 
rr 


im @ Cm”: | a en ——— | of ITI 
Van J S| 


— |. Fessesegeasgegeasgegeasgegeasneaoa7geg| 
NEW ELEVATOR MACHINE i__ 
ROOM (107 SQ. FT.) | TACTILE EDGE 


NEW STAIR CURTAIN WALL ENICLOSURE TACTILE EDGE ye NEW PARKING STOPS AT ALL 
CTA BASE LINE 


(BLUE) 
(GREEN) 


NEW STAIR #1 | PARKING SPACES (TYP.) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


NEW PARKING STOPS AT ALL 
PARKING SPACES (TYP.) 


AUXILIARY EXIT AT 
STREET LEVEL 


RELOCATED BICYCLE 
[ SHED 


RIDGELAND STATION AT STREET LEVEL NEW SIDEWALK 


\ PARKING SPACES Ii | 
| ; N & a CC CE OE OE SE _ SENSITIVE SECURITY INFORMATION 


| ( \ ~ : "PARKING SPACES 


| N RIDGELAND AVE 


a 


LIGHT ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
SOUTH BLVD RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
a pe ee ee Shes anya pares area aa ere eee re 4 UNDER 49 CFR PARTS 15 AN Ns PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
TRAFFIC * ADA PARKING SPOTS WITH SIGNAGE WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
REVISED CURVE 


PARKING SPACES WITH DRAINAGE PARKING SPACIES 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N_ RIDGELAND AVE 
OAKPARK, ILLINOIS 


S CUYLER AVE 


IN CHARGE 
[APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 20 1D-0027 .19 
FILE NAME 


PROPOSED PLATFORM LEVEL PLAN 


SCALE: 1/32”°=1'-0" 


NORTH 


1 06/05/2024 AUXILIARY EXIT 
MARK DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED PLATFORM LEVEL PLAN 


SCALE: ae 
(FEET) 0 16 32 64 128 A-1 1 1 


PLOTTED ON 2024/06/05 


RELOCATED ELEC. UNIT 


. 14'-0" 


NEW ELEVATOR MACHINE ROOM (107 SQ. FT.) 


LADDER TO THE ROOF 


N RIDGELAND AVE 


T7/'-1" 
PROPOSED PLATFORM EXTENSION 


TRACK LEVEL ACCESS STAIR 
TRACK LEVEL ACCESS STAIR EX 


NEW STAIR #1 END OF PLATFORM 


2'-8" 


NEW ELEVATOR NEW STAIR CURTAIN WALL ENCLOSURE 


NEW SECURITY GATES WITH INTEGRATED HANDRAILS 


CTA BASE LINE _ 


TACTILE EDGE 


NEW PARKING STOPS AT ALL PARKING SPACES (TYP.) 


RIDGELAND STATION AT STREET LEVEL 


REVISED CURVE WITH DRAINAGE 


TRAFFIC LIGHT 


ENLARGED PLATFORM LEVEL PLAN 


SCALE: 1/8 =1 —O" 


NORTH 


J 
(2 KEY PLAN 


SUALES MS 


NORTH 


RELOCATED BICYCLE SHED 


COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 
RINTED 
CHECKED (YELLOW, RED) 
ACKCHECKED (GREEN) 
(BLUE) 
(GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 _N RIDGELAND AVE 
OAKPARK, ILLINOIS 


aR EE AUXILIARY EXIT 
[MARK | DATE DESCRIPTION 


LOCATION IDENTIFIER: 


ENLARGED PLATFORM LEVEL PLAN 


(FEET)O0 16 


32 


64 


PLOTTED ON 2024/06/05 


TACTILE EDGE 


DO NOT 
THIS A 


o*,.o8 


7'-6" 


VAL 
AMPS 


° 
to 


(A ' 
sy Check Print 
COPY NUMBER OF 
DRAWING CHECKONLY | BY | __ DATE 
| Checked against calcs. and a) 
calcs. confirmed 
NEW STAIR #2 CHECK ACTIVITY | = BY. | sCDATE 
RINTED a 
— os a CHECKED (YELLOW,RED) | —_| 
ACKCHECKED (GREEN) a 
Ca 
(GREEN) 4 
CHICAGO TRANSIT 
AUTHORITY 
AUXILIARY EXIT AT STREET ENGINEERING 


LEVEL 


SENSITIVE SECURITY INFORMATION 


\ WARNING: THIS RECORD CONTAINS SENSITIVE Se aoaglee INFORMATION THAT IS CONTROLLED 

NEW SIDEWALK \ UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS SerNED IN CFR PARTS 15 AND 1520, EXCEPT 

WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
: - ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
1 . \ . RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 

| K \ \ : DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


m& | . ' \ \ \ \ | | ASAP LAKE LINE 
| | . \ < \ | RIDGELAND STATION 
\ \ » 36_N RIDGELAND AVE 


PARKING SPACES OAKPARK, ILLINOIS 
IN CHARGE 
[APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
ENLARGED PLATFORM LEVEL PLAN PROJECT NO| [2015—0027.13 
SCALE 1/8 S10" FILE NAME 
NORTH 
a “wo |) [06/05/2024 AUXILIARY EXIT 
) MARK [DATE DESCRIPTION 


LOCATION IDENTIFIER: 


ENLARGED PLATFORM LEVEL PLAN 


SCALE: NTIS 


S107 AN hile 
NORTH (FEET) 0 16 32 64 128 A-1 1 3 


PLOTTED ON 2024/06/05 


LADDER ACCESS TO 
ELEVATOR ROOF 


Check Print 


1) 
OO NEW ELEVATOR METAL COPY NUMBER OF 
: mene DRAWING GHECK ONLY 
end 
HL calcs. confirmed 
CHECK ACTIVITY 
NEW GLAZED BRICK TO MATCH I PRINTED 
EXISTING MASONRY UNITS CHECKED (YELLOW, RED) 
BACKCHECKED (GREEN) | sf 
CORRECTED (BLUE) i i 
— a penrED epee ———-——}--—— 
NEW STAIR CURTAIN WALL AUTHORITY 
ENCLOSURE 
ENGINEERING 
NEW CONCRETE ROOF SENSITIVE SECURITY INFORMATION 
PLATFORM LEVEL UNDER 49 CFR PARTS. 15 AND. 1520.. NO PART OF THIS RECORD MAY BE DISCLOSED. 10 
EL + 58.38 WT THE WRITTEN, PERVIGSION. GE THE GANISTEMTOR Ge THE TRANSBORTATION, SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 
TOP OF RAIL | q | | | | 
EL = 51.88 QE - _ ST SS SS SSS UES CSS CS CEL OATES] OO GESESC CO ESCSCECE = SHS SS Se ESS SCC CER ECS CRE SSS CECE CE CESS ECS CE ESL EE eel : ; me 2 6-6-6 -e::)- 6-6-6565 se >" 0-6-6 -6 es: 6-6-6570 
TA aL GO GAR A GOTT AE ST TS aD SE a a OR ATTA a A a a a AA A AA OAD AT A AE ST GR DDR SEL OSE DAR OR a EE : DRAWING SCALE IS NOT GUARANTEED. 


CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


< ROOF LEVEL 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


SOUTH ELEVATION RIDGELAND STATIONHOUSE 


SCALE: 1/4°=1'-0" 


eae 
anata : 
| 

GROUND LEVEL — 
El + 39.25 
NEW ADA STAINLESS STEEL NEW GLAZED BRICK (ee fee 
COMPLIANT HANDRAILS AND NEW ALUMINUM STOREFRONT ( 
GUARDRAILS ae ee 

ee | 

Ses 

a | 

a |e 

a | 

a ee 


| [i fo6/05/2024)| AUXILIARY EXIT 


LOCATION IDENTIFIER: 


PROPOSED ELEVATION 


FOR REFERENCE: SEE PLAN A-108 & A-111 
O| |2’| |4 8 


SCALE: 3/16”=1'—0” A-201 


PLOTTED ON 2024/06/05 


NEW LADDER TO 
ELEVATOR ROOF Check Print 


NEW STEEL ELEVATOR COPY NUMBER OF 
ENCLOSURE DRAWING CHECK ONLY 


Checked against calcs. and ia 
calcs. confirmed 


CHECK ACTIVITY 


PRINTED 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| | 
(CORRECTED (BLUE) | CT 
NEW GLAZED BRICK TO MATCH —l 


EXISTING MASONRY UNITS 
CHICAGO TRANSIT 
AUTHORITY 


CONCRETE STRUCTURE ENGINEERING 
; PLATFORM LEVEL 


EL + 58.38 SENSITIVE SECURITY INFORMATION 
TRACK LEVEL WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
ER TS AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 


ACCESS STAIRS Se oe 
TRACK BALL AST GR ADE PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
TOP OF RAIL Jc ia J i RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
EL +5 a eT eee eee eee eee eae ee. | DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


EXISTING ENTRANCE PROPOSED ADDITION TO STATIONHOUSE 


i. | Sn DRAWING SCALE IS NOT GUARANTEED. 
See Ee ee OE IERIE Ee IT Et BY EC CTA ASSUMES NO RISK OF LIABILITY FOR 

| NEW GLAZED BRICK ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


EXISTING RETAINING an NEW ALUMINUM DOORS 
WALL an AND STOREFRONT 


ASAP LAKE LINE 
NEW ADA STAINLESS STEEL RIDGELAND STATION 


: oe | “ COMPLIANT HANDRAILS AND 
os LEVEL | NY IN CHARGE] 

ears CT NEW RAMP ENCLOSURE APPROVED BY 
GROUND LEVEL $$ (CHECKED BY] = =—s—<“_—sOSOSCi‘CSCSY 
F/ +3995 DESIGNED BY 
(DRAWN BY) sss 
| PROJECT NO 2015—-0027.13 

FILE NAME 


36 N RIDGELAND AVE 
GUARDRAILS OAKPARK, ILLINOIS 


— ———— 


(ee a 
a ee 
ee 
a a ee 
1 WEST ELEVATION RIDGELAND STATIONHOUSE ENTRY i as 
NA=202)) “(SERIE V/V a0 aS a 
<7 a ee 
a a 
ee 
| [_|06/05/2024 


LOCATION IDENTIFIER: 


PROPOSED ELEVATION 
FOR REFERENCE: SEE PLAN A-108 & A-111 


O] [2") [a 3’ 
SCALE. 3/16 = 1°50" A-202 


PLOTTED ON 2024/06/05 


ELEVATOR SHAFT 


EL + 82.41 
NEW ELEVATOR ENCLOSURE 
J ] 
NEW CONCRETE 
ELEVATOR SHAFT AND 
PLATFORM SUPPORT ! 
NEW STAINLESS STEEL 
AND GLASS ENCLOSURE TRACK BALLAST 
PLATFORM LEVEL 
EL + 58.38 


NEW ENTRY DOOR 


sabes x OUTBOUND TOP OF RAIL 
x EL + 51.88 
_NEW BUILDING EXISTING S. 
ADDITION s os 
- WALI IEIII 
| ae y YI, 
Bes eee | ||) — NEW STEEL SQUARE 
! A STUBE COLUMN 
| ORL 
: oe \ ~ 
! ma 
NEW ADA COMPLIANT bH =] | es m 12> EXISTING RETAINING 
HANDRAIL | ! PAID Ee ~ > WALL W/SHEET FILING 
ENTRY | ma OG 
——— | | —_ Be STATIONHOUSE LEVEL 
e = Saeoa SY SY SY SY SY SY DY SY SY SYS. is ee SASS El+ 41.91 
2 IKK COR LRKQGREXGREP aaKK 
HRRARARK XA : RR 5 
= ISOS ¥ ELEVATOR PIT LADDER 
CR RK KK S 
YAY AY XY NY DY WAR YP Ms 
“ Al QY A i“ 4 KR : 
NAL. ard © , 
OCLC SOC MRR : ee eran ee x DRAIN 
IOS Ta ‘ We Re OS ° oS ~Y » / REZ SA Ca LKQ a Ke Ke Ke 
IO) ve 


NORTH-SOUTH SECTION A-A AT PROPOSED RIDGELAND STATIONHOUSE 


SCALE: 1/4”=1'-0” 


FOR REFERENCE: SEE PLAN A-108 & A-111 


0 


2’ 


4’ 


8’ 


SCALE: 3/16"°=1'—0” 


Check Print 


COPY NUMBER OF 


DRAWING CHECK ONLY DATE 
Checked against calcs. and oa 
calcs. confirmed 


CHECK ACTIVITY 


PRINTED 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) | =| 
CORRECTED (BLUE) a a 
VERIFIED (GREEN) ee eee 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


S56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


IN CHARGE 

APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT N 
FILE NAME 


2040-002 7415 


| | [06/05/2024 AUXILIARY EXIT 
MARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED SECTION 


A-301 


Check Print 


NEW STAIR #2 
COPY NUMBER OF 


NEW ALUMINUM DOORS DRAWING CHECK ONLY 


AND STOREFRONT 


PLOTTED ON 2024/06/05 


Checked inst calcs. and 
STATONOUSELEVEL et 
CHECK ACTIVITY 


PRINTED 
CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| | 
CORRECTED (BLUE) es 


NERFED GREEN [| 
CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 
(AA NORTH-SOUTH SECTION A-A AT PROPOSED LOMBARD STATIONHOUSE Susi veGesuenvinleseMiaieN 
Ga eT WRI, TS RECORD CONTANG. SSE SECT NFORUTEN ToS come 
tage Se ee ee Tee ee 


WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 
CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 


BY SCALING OF THIS DRAWING. 
— NEW STAIR CURTAIN WALL 
a ENCLOSURE 


ASAP_LAKE_ LINE 
RIDGELAND STATION 


56 _N RIDGELAND AVE 
HANDRAILS AND GUARDRAILS OAKPARK, ILLINOIS 


__||| | 
LE u PLATFORM LEVEL 
“y 


NEW STAIR #2 


g 


06/05/2024 AUXILIARY EXIT 


MARK] DATE, [DESCRIPTION 
LOCATION IDENTIFIER: 


<= 
> 
A 
A 


PROPOSED SECTION 


PROPOSED SECTION B-B AT NEW STAIR #2 


SCALE: 3/16"=1'—0” 


FOR REFERENCE: SEE PLAN A-109 & A-112 
O} |2’)| [4 S 


SCALE: 3/16"=1'-—0" A-302 


SECURITY SWING GATE WITH INTEGRATED HANDRAIL 


NEW STAIR CURTAIN WALL 
ENCLOSURE 


NEW STAIR #2 


| NEW ADA STAINLESS STEEL COMPLIANT HANDRAILS 
AND GUARDRAILS 


PLATFORM LEVEL 4, 


PLOTTED ON 2024/06/05 


SECTION A-A AT PROPOSED AUXILIARY EXIT 


SCALE: 1/4”=1'-0” 


RAIL 45 


FLOOR LEVEL 4, 


FOR REFERENCE: SEE PLAN A-109 & A-112 


0 


2’ 


4’ 


SCALE: 3/16"°=1'-0” 


8’ 


COPY NUMBER 


DRAWING CHECK ONLY 


Checked against calcs. and 
calcs. confirmed 


CHECK ACTIVITY 


RINTED 


CHECKED (YELLOW, RED) 


ACKCHECKED (GREEN) 
CORRECTED (BLUE) 
VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


06/05/2024 | AUXILIARY EXIT 
IMARK| [DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED SECTION 


<= 
> 
A 
~ 


A-303 


PLOTTED ON 2024/06/05 


Check Print 


COPY NUMBER OF 
NEW STAIR CURTAIN WALL ee 
fear il 
ite ENCLOSURE cals. confirmed 


CHECK ACTIVITY 


PRINTED 


CHECKED (YELLOW, RED) 


BACKCHECKED (GREEN) [| | 
CORRECTED (BLUE) es 


doollee Os VenFeD GREEN) | +i. 
mail CHICAGO TRANSIT 
=e em Gl Sm Se (mE CS (eS) AN (em (EE (SNE CE SRS CN ea CE GEE (SENSE av CE CERNE) NES ERS SE GN A Emme ac Gem ACE Ge (cam (SE (SP POS! 4, AUTHORITY 


ENGINEERING 


4'-0" 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP LAKE LINE 


peace a RIDGELAND STATION 


56 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


ea (a 
ae 
a rr 
a rr 
SECTION A-A AT PROPOSED AUXILIARY EXIT (OPTION 1) ———— 
SCALE: 1/4°=1'-0" 
a eS 
ee 
|| |06/05/2024)| AUXILIARY EXIT] 
aR 


PROPOSED SECTION 
FOR REFERENCE: SEE PLAN A-109 & A-112 


O| |2'| |4 8 
SCALE: 3/16"=1'-0" A-304 


PLOTTED ON 2024/06/05 


DO NOT 
THIS A 


om Rey 


VAL 
AMPS 


NEW STAIR CURTAIN WALL Check Print 


ENCLOSURE COPY NUMBER OF 
DRAWING CHECKONLY | BY | DATE | 


Checked against calcs. and ___ | 
calcs. confirmed 


CHECK ACTIVITY 
V, PRINTED 
/ CHECKED (YELLOW, RED) 


y BACKCHECKED (GREEN) [ T 
(CORRECTED (BLUE) | CT 
PLATFORM LEVEL 4, VERIFIED (GREEN) 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


RAIL 45 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 

UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 

: PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 

— Ne WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION Stree 
' W et : ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE M 

12 =6 RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 

DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


a _ ; 1'-6" ASAP LAKE LINE 
! oa FLOOR LEVEL “, RIDGELAND STATION 


S36 N RIDGELAND AVE 
OAKPARK, ILLINOIS 


HHI eats TUNNEL STRUCTURE EXIT TO STREET 


O' 0" 
=?" 


J: 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO 2015-0027.13 
FILE NAME 


6" DRAINAGE PIPE 


(1 SECTION A-A AT PROPOSED AUXILIARY EXIT (OPTION 2) 


1, 06/05/2024 AUXILIARY EXIT 


\A-305/ (SCALE: 1/4"=1'—0" MARK] [DATE DESCRIPTION 
LOCATION IDENTIFIER: 


PROPOSED SECTION 
FOR REFERENCE: SEE PLAN A-109 & A-112 
(O] |2’| 14’ 8" 
SCALE: 3/16”=1'-0” A-305 


PLOTTED ON: 2024/06/12 


PARK RIDGE 


IN 


- 
| 
| 
| 


Ss 


HARLEM 


CUMBERLAND 


__/ 


HARDW 


ij O'HARE | s 
= = 
ROSEMONT 


NORRIDGE 


SCHILLER PK 


he 


ELMWOOD PARK 


RIVER FOREST 


MAYWOOD 


HARLEM 


FOREST PARK 


FOREST PARK 


WILMETTE 


CHICAGO TRANSIT AUTHORITY 


LINDEN 
CENTRAL 
SKOKIE EVANSTON NOYES 
FOSTER 
EVANSTON 
DAVIS 
SKOKIE 
DEMPSTER 
MAIN 
SOUTH BLVD 
LOAKTON. SKOKIE SWIFT 
HOWARD ST 
HOWARD 
JARVIS 
im TOUHY AVE 
MORSE 
OYOLA 
DEVON AVI 
GRANVILLE 
THORNDALE 
O’HARE BRYN MAWR 
FOSTER AVE [e| [a ial 
oO a 
z WwW a = z z 
JEFFERSON PARK | |N 9) |) | 6 Gi a | ARGYLE 
z 2 ro) O\\=z 
LAWRENCE AVE xX vie © wus XY LAWRENCE 
see — = WILSON 
MONTROSE (e) 
MONTROSE AVE es MONTROSE Tr 
= 
IRVING PARK « SHERIDAN 
IRVING PARK RD IRVING PK o 
ADDISON ADDISON 2 ADDISON 
ADDISON ST n =e 
PAULINA | | BELMONT BELMONT 
BELMONT AVE 
ELMONT WELLINGTON 
DIVERSEY AVE 
DIVERSEY FULLERTON 
FULLERTON AVI 
LOGAN SQUARE FULLERTON 
x 
ARMITAGE AVE CALIFORNIA = 
WESTERN ARMITAGE a 
NORTH AVE wn 
OAK PARK DAMEN NORTH/CLYBOURN 
DIVISION ST 
z 
3 
ira CHICAGO/ 
=|ly) [e & BIvISION FRANKLIN 
> & ES a CHICAGO AVE o 
aja) jal iz &/ |= ° _ |< x CHICAGO MERCH. 
z\ix| |8| |o Z| |e & S| | & Fa MART 
ztii< 2} 5 i 4 rs) MO) | w) |S 
rili|so “| |l< ) Ss 3) /2 wy) |e GRAND 
2//8 a) || 
YT IS 
LAKE g 2| |S 
° S &| |& 
jn zr oO = 
mat aseece (l[/8 w S| [5 
CONGRESS 5 
4 — Zz a W -a z 
¥| [z 4 er le o 5| | 5m) (2 
& E ———— 5 wy a i POLK] 2 W| |Z 
a 5 ROOSVELT RD a ul ir] [nad Dz a 
¥ 2 = = a EUS 
fo) 
DOUGLA 18TH ST 
3 Zix ww < Z| [Z| |ceRMAK_R 
° WH] & N z eye STED 
z 8 | 5 =| a) |S | |& CERMAK 
& 5 g z a w CHINATOWN 
oO = 3) 
> z 
E 3 
+ | ASHLAND 
| SOX—35TH 
35TH ST 
35TH 
[ SOUTHWEST 
471TH 
47TH ST 
KEDZIE 
a WESTERNE 767 ST 
FULASE! GARFIELD 
55TH ST 
MIDWAY = 
{=} 
z iri} 
S a 
x a 
n <= 
63RD sT| < = 
ENGLEWOOD 
Q W < 
BEDFORD PARK & Ps $ 
= "4 
i w) | 9 
| ] ga 
a 4 io) 
79TH ST 
BURBANK | > 
< 
¥ 
87TH ST © 
Zz 
ToT aveTeal < 
| HOMETOWN | EVERGREEN PARK | fa) 
95TH ST 
OAK LAWN 


NORTH 


CICERO AVE 


MERRIONETTE PARK 


BLUE ISLAND 


| CALUMET PARK 


WESTERN AVE 


te 
os 


CLARK/DIVISION 


INFRASTRUCTURE 


ASAP NORTH/CLYBOURN RED LINE STATION 


1599 N. CLYBOURN AVENUE 
CHICAGO, IL 60622 


DATE: 06/12/2024 
PROJECT NUMBER: 201X-XXXX.XX 


LAKE 
MICHIGAN 


CHICAGO/ 
STATE 


GRAND/STATE 


HARRISON 


63RD 


PROJECT SITE 


NORTH/CLYBOURN RED LINE STATION 
CHICAGO, TELINOTS 


ROOSEVELT, 


OPTION:2 (LAND ACQUISTION 


35 
BRONZEVILLE 
IT 


DRAWING INDEX 


43RD 


SHEET NUMBER 


Sine et EE: 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


ALL COMPONENTS OF THE QUALITY MANAGEMENT SYSTEM 
WERE FOLLOWED IN PREPARATION OF THESE DOCUMENTS. 


CHIEF INFRASTRUCTURE OFFICER 


VICE PRESIDENT, CONSTRUCTION 


CHIEF ENGINEER, INFRASTRUCTURE 


PROJECT MANAGER 


69TH 


87TH 


95TH 


ae 


RIVERDALE 


A-110 
A-111 
A-11 


i G—001 COVER SHEET 

51ST 
LARGHHFECTURAL 

aa = AERIAL PLAN 

JACKSON PARK oF EXISTING STREET LEVEL PLAN 
A102 ENLARGED-EXISHNG—-STREEF-LEVEE PLAN 

ite A-103 EXISTING -MEZZANINE-LEVEL PLAN 

a) 6 A—104 EXISTING PLATFORM LEVEL PLAN 

2 8 A—105 STREET LEVEL DEMOLITION PLAN 

8 A—10 ENLARGED STREET LEVEL DEMOLITION PLAN 

A—10 ENLARGED STREET LEVEL DEMOLITION PLAN 


MEZZANINE LEVEL DEMOLITION PLAN 


MEZZANINE LEVEL DEMOLITION PLAN 


PLATFORM LEVEL DEMOLITION PLAN 


PROPOSED STREET LEVEL PLAN 


ENLARGED PROPOSED STREET LEVEL PLAN 


ENLARGED: PROPOSED: STREET LEVEL. PLAN 


PROPOSED MEZZANINE LEVEL PLAN 


PROPOSED MEZZANINE LEVEL PLAN 


PROPOSED PLATFORM [EVE] Pp 


PROPOSED PLATFORM LEVEL PLAN 


General Disclaimer Note: 


| HAVE PREPARED OR CAUSED TO BE PRERARED UNDER MY DIRECT SUPERVISION, 
THE ATTACHED PLANS AND SPECIFICATIONS AND STATE THAT TO THE BEST OF MY 
KNOWLEDGE AND BELIEF TO THE EXTENT OF MY OBLIGATION, THEY ARE IN 
COMPLIANCE WITH THE ENVIRONMENTAL BARRIERS ACT (Illinois Rev. Stat. 1985, 
ch.111 / pars. 3711et seq. amended) AND ‘THE ILLINOIS ACCESIBILITY CODE’, ILL 
ADM. CODE 400. 


THIS IS TO CERTIFY THAT THESE DRAWINGS HAVE BEEN 
PREPARED UNDER MY DIRECT SUPERVISION AND TO THE BEST 
OF MY KNOWLEDGE AND BELIEF ARE IN COMPLIANCE WITH ALL 
CODES AND BUILDING ORDONANCES OF THE CITY OF CHICAGO, 
STATE OF ILLINOIS. 


06/12/2024|DESIGN OPTIONS 


MARK 


These plans are not based off a site survey. The dimensions and site conditions need to be verified by the DoR 
along with the development of a design that meets code, ADA and CTA written contract scope and design standards. 
These plans were developed for the basis of an early conceptual station layout, conceptual planning phase scope of 
work, cost estimate and/or to assist the DoR’s understanding of the project scope. These plans have not been vetted 
through the CTA’s formal design process and should not be perceived as an approved design. 


DATE DESCRIPTION 


COVER PAGE 


G-001 


PLOTTED ON 2024/06/12 


OUTLINE OF THE 
STATION STRUCTURE OUTLINE OF THE AUXILIARY 
8" Water “wv / STATION STRUCTURE 

4S 


\ 
8" GAS ABND. \ 


1'-0" SEWER 


16"1P WATER 
6" IP GAS 


8" IP WATER 


In TS P WATER 


oNs ABND 6" IP GAS 


8" IRON PIPE Ys 
a Oe 
a'SasAband 4" ff / g& \ WATER \ ae 
g" WATER INS 
PIPE GAS aN XN : 
I] : Ne aN 6" IP GAS ABND 4 CATCH BASIN 
5 SS SS i ee et yyy x a fr NSS A. i 


Area 


T 


ele a ~ p. = 25 t I ie _ 


T 


AZ oN  % P 4 yw ——_ wy —__y —_y v a AS 
NO CN ee ee ees 
al So SRE FN SN a 8" IP WATER \ 


—e_e— ee ee —— =I 4 A aa eee a Pra ae “‘\ ; —— —— a SS yy Sy Sy Sy SS yy Se 
a Oe 7 i t ' ‘ : \ : me " . ‘/ . a De : 
T a a a a a a a a a, eee ee eG a \ f = h : uy », t v ; rT 
—— s aa 5 —— As s s s s s ee a 
ae ee es eet ees ee a es ss is is ps i ss ss aa s see ee s a ee ca 
—  —————— See ee ee ee ee EE ES eee eee —SS Sa ee ee oil — —— ee - - 2 MS _ ic 1 1 = ea 
= aan Sse SS ee ee ae ¥ 9 vv i yl es a came vere Ie 2 eee a NE 
_ a a—e—e— a a — SS &—=A— &— A— Sh — I — H— I — I — 8 — A — OS — HH — GS — HH HH A — FH — A — SH — A A I SN 4%, F Jt " —2] |< el Soe eee 
¢ + N. CLYBOURN AVENUE ™ 6" GAS N. CLYBOURN AVENUE SEWER  warER j ‘ 7 6" IP GAS 
o O | SSS Se i yy » Y £ Qs > a 
8" WATER | J Mm % YY ie _— 
8" WATER 6" IRON 8" IRON PIPE WATER 8" |p } Z Sy 8" IP WATER a 
PIPE GAS WATER at Ky EN : 
yA "W \ 
TRAFFIC LIGHT 6" IP GAS \ 
CATCH 
\CITY ELECTRICAL MANHOLE BASIN Va 
\ BAN 
Ys 24" HP GAS SAN 
. NS 
> ‘ . LN 
\, \ a RS 2 
BS 7 6" IRON PIPE WATER Z ASA, 
~~ Vf “~Q R™2A, 
hs > Oey 
1'-0" SEWER 
6" HP GAS 
CATCH BASIN 
SCALE: 1/20°= 1°=—0° LEGEND 
NORTH - 
WATER LINE 
W 
: SEWER LINE 
S$ 
z CHICAGO SURFACE LINE/ 
. COMMONWEALTH EDISON 


CO./ ILLINOIS BELL 
TELEPHONE CO. 


SCALE: 8 
(FEET) 0 4 8 16 32 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


06/12/2024 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
A 


EXISTING STREET LEVEL PLAN 


PLOTTED ON 2024/06/12 


: se ge et 
| 
| | 
| | 
| | 
| APPLE | oO: STREET PAVEMENT OVER 
UNPAID | SORE — ENTRANCE 
| | ‘ 
| | ee, x aN ABANDONED 
| : KORY ENTRANCE 
PAID | ) Se 
! | FIRE HYDRANT N Nee Vy 

| | | CEN 

| | TRAFFIC LIGHT \ SK 

l fl TENANT | | N . 

| i AREA | | GRATING ABOVE VENT ae S 

| [/ | | Xs 

| ff ———— ! /___ i _ ‘yy 

: i! Fy | | ee iit iY 

| / / | | aes 

| fi vy CURB LINE OUTSIDE LINE | | ERE eas ? | 

| / // OF STRUCTURE | | ye 

/ 
ji J CHICAGO TRANSIT 
/ REFERENCE LINE 
/ / \ | CLOSED PASSAGE AUTH O RITY 

| f / OF STRUCTURE | 

| ae // | N. CLYBOURN AVENUE | BELOW AT MEZZANINE 

| ee y | ! ENGINEERING 

/ // 

| | = 7+ PASSAGE BELOW | | 

| / // AT MEZZANINE | | SENSITIVE SECURITY INFORMATION 

| d / ed OUTSIDE LINE | | ) WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 

| foot CORB EINE OF STRUCTURE | | == r al et ae Or ae tt eee 

| / 7 / | | Re Orn Caen ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION, UNAUTHORIZED RELEASE MAY 
| ( Se TINT A RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 

| —— =5 | f l He ae WE LILA DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 

| 0 | l GRATING ABOVE 

| ae BUILDING LINE | | VENT DRAWING SCALE IS NOT GUARANTEED. 

. <a | | LOT LINE CURB LINE CTA ASSUMES NO RISK OF LIABILITY FOR 
BUILDIN CURB LINE : | | | ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
LINE | K | : | BY SCALING OF THIS DRAWING. 

| Ss | 

Boe ON, IR) Ne Se a tg ee oe ee gee he eh taht ahr tee te Ape A et og ies PS oh 

| my, | of ASAP 

| san Nx | Rs NORTH/CLYBOURN RED LINE STATION 

| Ry | ~ 7599 N. CLYBOURN AVE. 

> ’ CHICAGO, IL 60622 

| Ne | 

| | IN CHARGE 

l | APPROVED BY 

| ABANDONED ENTRANCE | CHECKED BY 

! | DESIGNED BY 

| CONCRETE SIDEWALK OVER | DRAWN BY| 

| STAIRS (ELEV: +14.3') | PROJECT NO 2015—0027.XX 

‘ ZF FILE NAME 


SCALE: 


(20 = A 


—0Q” 


NORTH 


ae ee DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


EXISTING STREET LEVEL PLAN 


SCALE: ———— 
(FEET)O 4. 8 16 


A-101 


PLOTTED ON 2024/06/12 


ELECTRICAL ROOM 


WOMENS 
TOILET 


STAIR #1 DOWN 
TO MEZZANINE 


UNPAID CAK 
ELEV: +14.50 


ae 


PAID 


a an TURNSTILES 


MENS TOILET 
2 TENANT es 0) se ees Gee 
4y AREA 


MECHANICAL SHAFT 


vA a 
i / JANITOR 
CLOSET 
i] ee 
Ly | | 
/ 7 | 
// ee OUTSIDE LINE 
/ 7 OF STRUCTURE 
: / REFERENCE LINE 
J 7 OF STRUCTURE 
// N. CLYBOURN AVENUE 
a PASSAGE BELOW 
AT MEZZANINE 
OUTSIDE LINE 
[ CURB LINE OF STRUCTURE 
a TRAFFIC LIGHT 
xX 
\ CITY ELECTRICAL BUILDING LINE 
MANHOLE 


ABANDONED ENTRANCE 


ONCRETE SIDEWALK OVER 


NORTH 


EXISTING ELECTRICAL 
VAULTS 


—  *~ STREET PAVEMENT OVER 
‘ : ENTRANCE 

ABANDONED 
ENTRANCE 


1) 
25) 
FIRE HYDRANT Ze 
% 
<9 
TRAFFIC LIGHT & 
\ ‘YS 
GRATING ABOVE VENT ~~ % 
<5 © 

I 
ee | 
See 

—----—--l TN 


Pa CLOSED PASSAGE 
BELOW AT MEZZANINE N. CLYBOURN AVENUE 


ds ™~s 
= NN NN 
eae 

~~ — 


— 


a 
XS NN NN 
at A SU LOT LINE 


GRATING ABOVE 
VENT 


EXISTING STREET LEVEL PLAN AT HALSTED/CLYBOURN AVES 


SCALE; 3/32°= 1-0 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


PROJECT NO Z015—002 7.44% 


FILE NAME 


06/12/2024 DESIGN OPTION 


MARK] DATE [| DESCRIPTION) 
LOCATION IDENTIFIER: 


<= 
> 
A 
A~ 


EXISTING STREET LEVEL PLAN 


PLOTTED ON 2024/06/12 


BARRICADE 


OUTSIDE LINE OF 
STRUCTURE 


a ee 


ABANDONED PASSAGE 
ELEV. -7.77' 


BARRICADE 
OUTSIDE LINE OF 


STRUCTURE 


ee CURB LINE 
\ 


A-105 SCALE: 1/16”= 1°—0” 


<3 NORTH 


DO NOT 
THIS A 


ot Rey 


VAL 
AMPS 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


IN CHARGE 
APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO Z015=0027 KA 
FILE NAME 


1 |06/12/2024 DESIGN OPTION 


MARK| [DATE DESCRIPTION 
LOCATION IDENTIFIER: 


EXISTING MEZZANINE 
LEVEL PLAN 


A-103 


PLOTTED ON 2024/06/12 


ESCALATOR #2 UP TO MEZZANINE 
STAIRS #2 UP TO MEZZANINE 


Sa 
{T{LLLTHé uP 


[<< 
zz HIN uP 


———— a 
l 
| w w w w w w w w w w w w w w w w w o w w w w 


"Nc peeaench 
——eee ee ee ee — SS Eee 


ELECTRICAL ROOM 


STORAGE 


I MATCH LINE AA 


a 


| 


ESCALATOR #3 UP TO MEZZANINE 


REFERENCE LINE OF PLATFORM : 

STRUCTURE i ELEV: -22.875 | 

—s ——| uw w w ou iM w mu qm uw mw iM uw w mw iM uw ow mw w w mu w ! 

DUCT BENCH 

a 
Saar | 

STAIR #3 UP TO MEZZANINE H HITE I | 

STORAGE K Soo ELECTRICAL ROOM | 

| 

| 


CHICAGO TRANSIT 
AUTHORITY 


(1 EXISTING PLATFORM LEVEL PLAN 
ENGINEERING 


A—104) SCALE: 1/16”= 17-0” 


ae NORTH 
SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


MATCH LINE AA 


200'-7" 


ASAP 
ABANDONED EXIT NORTH/CLYBOURN RED LINE STATION 


1599 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


IN CHARGE 


APPROVED BY 
(CHECKED BY) i is—‘—sSSCSCiC BY 
[DESIGNED BY]  ———S*FT BY 
FDRAWN BY) sss BY | 
I a akeees PROJECT NO Z015—O0027.4X% 
FILE NAME 


BARRICADE 
ABANDONED EXIT 


— 


1 1106/12/2024 DESIGN OPTION 


IMARK| |DATE| | —_—[DESCRIPTION| 
NORTH LOCATION IDENTIFIER: 


EXISTING PLATFORM LEVEL PLAN 


SCALE: 1/16"= 17-0" 


<= 
> 
A 
~ 


EXISTING PLATFORM 


LEVEL PLAN 


A-104 


PLOTTED ON 2024/06/12 


~ 


EXISTING ELECTRICA 


| | 
| | | | 
| | | SS VAULTS | 
! REMOVE WALL, FLOOR AND/ROOF FOR NEW ELEVATOR #1 ! | | 
| | : S ABANDONED EXIT } 
| 2AN | 
| SC Yf Yl» OL | APPLE! STORE a ny | 
. e i a | | OOS ©) | 
S *, 
| & | | K a9 | 
| L io | | SY % | 
| & io | | <o» | 
| ~ “32 | ! \ Oy, | 
| h— | 
| | GRATING ABOWE ‘ Be | 
| / | | VENT o © ! 
| Te | | | — —— | ite 1) | ! 
| ee eee 
| 5, if CURB LINE OUTSIDE LINE OF | | ==> _ 4 | | 
| PASSAGE BELOW ——_+- / STRUCTURE | : ! 
Ses ee! AT MEZZANINE _ _ _ a ee __ 7,— REFERENCE LINE | | 
/ N BOURN AVEN CES ISMCLERE | N. CLYBOURN AVENUE | 
/ / TRAFFIC LIGHT | GRATING ABOVE VENT | 
GO ER Wg OF Re eg eg SF Se Om a eae Oe as pee ee ee aye, gage eA eg a | | 
CITY ELECTRICAL OUTSIDE LINE | | | 
CURB LINE 

MANHOLE | 
BUILDING LINE | CURBLINE > / [ Saal naa ati | — ee | 
CURB —_ ] ii K | Za oS iy Y POLL ! 
LINE | | ! Midi gy ! 
| Yj | 
BUILDING \ | | 7 | 
LINE REMOVEXCURB FOR N | | | 
NEW CONSTRUCTION N | | | 
Ke oN | . & | 
®» NZ ON | ! on | 
% Nis | | S | 
Yh, dj Di in | : REMOVE FOR AUXILIARY ~S | 
oF Ua | . ENTRANCE | 

| 
! | | 
| ee ee a ae =. 

REMOVE SOIL FOR | 

NEW ELEVATOR #2 | 

REMOVE SIDEWALK OVER ABANDONED STAIR | 

RELOCATE UTILITIES (GAS) | 

REQUIRED FOR DESIGN | 

| 

| 

REMOVE FOR PROPOSED | 

ENTRANCE | 

| 

| 

Nene ee marta rc eget nln ee ee eee ae ek 
VA-105|/ (SCALE: 1/24°= 17-0" 
ae NORTH 
LEGEND 


DEMO AREA 


= 
Z 


EXISTING CONCRETE WALL 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


06/12/2024 DESIGN OPTION 


MARK] DATE | DESCRIPTION, 
LOCATION IDENTIFIER: 


—< 
> 
A 
~ 


STREET LEVEL 


DEMOLITION PLAN 


A-105 


PLOTTED ON 2024/06/12) 


REMOVE WALL, FLOOR AND ROOF FOR NEW ELEVATOR #1 


STAIR #1 DOWN 
TO MEZZANINE 


REMOVE AND RELOCATE 
ELECTRICAL ROOM 


REMOVE WOMENS TOILET 


si | ps 


TENANT 


«ON 
“\ WA 
CI VTS 
‘ REMOVE CAK 
REMOVE FARE ARRAY 
AREA - MENS TOILET 
- = MECHANICAL SHAFT 


JANITOR CLOSET 


SCALE: 1/16 = 17=0" 


LEGEND 


= 
Z 


DEMO AREA 


CURB LINE 


OUTSIDE LINE OF STRUCTURE 


NORTH 
/ / 
REMOVE SOIL FOR / 7 ee ON ee OUTSIDE LINE 
NEW ELEVATOR #2 ( Soon [ OF STRUCTURE 
J I 
a ee TRAFFIC 
L {- LIGHT 
~ CITY ELECTRICAL MANHOLE 
a BUILDING LINE 
CURB LINE ~ ee 
\ . \ 
REMOVE CURB FOR NEW \ ) 
CONSTRUCTION \ 
\ | 
va Sv WW 
PD» ~ “4XN\ 
% VG > S\ 
Vy. Cie ONC 
© % (| NG Us \ 3) 
h NN 
SQ «(| Wiel i AY 
“ \ | Ne an 
a 
~ | Dat ; 
N 


REMOVE SIDEWALK OVER ABANDONED STAIR 


RELOCATE UTILITIES (GAS) REQUIRED FOR DESIGN 


REMOVE FOR PROPOSED ENTRANCE 


EXISTING CONCRETE WALL 


NORTH AVE/CLYBOURN STREET LEVEL DEMOLITION PLAN 


SCALE: 1/16 = 1-0" 


NORTH 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


06/12/2024 DESIGN OPTION 
K DATE DESCRIPTION 


LOCATION IDENTIFIER: 


> — 
A 


ENLARGED STREET LEVEL 


DEMOLITION PLAN 


A-106 


PLOTTED ON 2024/06/12 


# \ 
\ 
a N 
x \ 
yy 
\ 
SS. % 
XN N 
S > 
\ # 
\ # 
\ a 
% 4 
% al 
v 


EXISTING ELECTRICAL VAULTS 


JX ABANDONED EXIT 
IN 
XN 
N 
Wea Z 
\ © 
~ Rs Ry 
3 %, 
<< “Sy 
\\ AS SO5 
GRATING ABOVE AN an 
VENT “ \ os 
GON 
\\ 
nnn  \) 
as i __ 
| 
aa g | 
“/ 
N. CLYBOURN AVENUE 
GRATING ABOVE 
VENT 

ees: | | | 


ty Y 
Mi ee 


REMOVE FOR AUXILIARY ENTRANCE 


(1 _HALSTED/CLYBOURN STREET DEMOLITION PLAN 


A-107 SCALE: 3/32°= 17-0 


NORTH 


LEGEND 


_ 
Z 


EXISTING CONCRETE WALL 


DEMO AREA 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


IN CHARGE 


06/12/2024 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


ENLARGED STREET LEVEL 


DEMOLITION PLAN 


A-107 


PLOTTED ON 2024/06/12 


ee REMOVE WALL, FLOOR AND Ag 7 
x ROOF FOR NEW ELEVATOR #1 Vy ae 
a / rs \ 
we PROVIDE WALL OPENINGS FOR NEW ELEVATOR #1 Pa 
Jo eels SWITCHBOARD ROOM 
a Y 
x Ss 
j R\ 
A e 
ra xx 
ra os 
/ ~ 
ye A STORAGE 
v4 4 
Lo s ESCALATOR #2 DOWN 
ae PROVIDE CORRIDOR FOR NEW ELEVATOR #1 ———_k" SS Se 
wf / DTN ULTOULOUULAOULTOU UL | 
“ J Tern 7 ann 
/ \ WEETEEEEEE EEE WELLE EEE 
a i WU OE OEE OE Le EI EE Le | = 
- SSS eee Gee es conn 
et fA —- — Bea GR Es a ee — 
aes / 
( STAIRS #2 DOWN 
| eet OUTSIDE LINE 
| / OF STRUCTURE 
PROVIDE WALL OPENINGS FOR NEW ELEVATOR #1 ——~__/’/ STAIRS #5 DOWN TO 
Lf PASSAGE 
REFERENCE LINE 
OF STRUCTURE 
N. CLAYBOURN AVENUE 
PASSAGE 
STAIRS #3 DOWN TO PLATFORM 
OUTSIDE LINE 
REMOVE STAIRS FOR Be aUGHILE 


NEW CONSTRUCTION 
ESCALATOR #3 DOWN 


DEMOLISH STRUTURE FOR NEW DESIGN 
REMOVE AND RELOCATE ALL UTILITIES REQUIRED FOR 
NEW DESIGN 


DEMOLISH STAIRS 
FOR NEW DESIGN 


REMOVE 


N aS nee << DEMOLISH STRUCTURE FOR NEW DESIGN 
N DEMOLISH STRUCTURE 
q FOR NEW DESIGN \ . REQUIRED FOR NEW DESIGN 
N ™ \ 
> “ \ 
‘N ss \ 
N y \ 
\ \ \ 
NX x \ 
\ \ \ 


\ ~ 
DEMOLISH STRUCTURE Sf 


| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

REMOVE AND RELOCATE ALL UTILITIES — | 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

FOR NEW ELEVATOR #3 | 
. | 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 


MEZZANINE LEVEL DEMOLITION PLAN 


SCALE: 3/32 = 1°—0" 


NORTH 


LEGEND 


| | EXISTING CONCRETE WALL 
Y DEMO AREA 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


06/12/2024 DESIGN OPTION 
IMARK| DATE DESCRIPTION 


<= 
> 
A 
~ 


LOCATION IDENTIFIER: 


MEZZANINE LEVEL 
DEMOLTION PLAN 


‘\ y REMOVE BARRICADE 


REOPEN EXIT 
AND STAIRS 


EXISTING ELECTRICAL VAULTS 


- eg aii 


_ F iF 


REOPEN STAIRS 
REMOVE BARRICADE 


Fy i 


PASSAGEWAY 
ELEV. -7.77' 


OUTSIDE LINE OF 
STRUCTURE 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


PLOTTED ON 2024/06/12 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


iim TO Ce am 
NUIT Nt A A jai ib LOT LINE . 
HINA ea DS CULL Pa a CURB LINE 


PROVIDE WALL OPENINGS FOR NEW STAIR | 
AND AUXILIARY STATIONHOUSE | 


PROVIDE AREA FOR NEW CONSTRUCTION 


LEGEND 


N 
N 
~ 
N 


| | Ep ees aetna 06/12/2024 | «(DESIGN OPTION) OPTION 
NORTH YZ IMARK | DATE DESCRIPTION 


BEE LOCATION IDENTIFIER: 


MEZZANINE LEVEL 
DEMOLTION PLAN 


? 


1 —(\" 


SCALE 1/16 = 


PLOTTED ON 2024/06/12 


7 
/ * 
‘“ 7 
x REMOVE WALL, FLOOR AND 
N ROOF FOR NEW ELEVATOR #1 


PROVIDE CORRIDOR OF NEW 
ELEVATOR #1 


STORAGE 


l 
a w w w w w w w w w w w w uw w w w w w w 


ESCALATOR #2 UP TO MEZZANINE 


7 
ra STAIRS #2 UP TO MEZZANINE 


MATCH LINE AA 


aes ees) ee ee | i. — a i sy 
as 


REFERENCE LINE OF 
STRUCTURE 


Wy gd m o m qm o m m m m w m m w qm m w m m o 
a 
SSeS eee a 


a S / = >. 
erennce STAIR #3 UP TO MEZZANINE [ee i | 


———— 
ESCALATOR #3 UP TO MEZZANINE ~ 


~ 
) iin 
PROVIDE WALL OPENINGS FOR 
ELECTRICAL ROOM a i! NEW ELEVATOR #2 
eS, 
PROVIDE WALL OPENINGS FOR a DEMOLISH OPENINGS IN THE WALL, FLOOR 


NEW CONSTRUCTION AND ROAD FOR NEW ELEVATOR #2 


PLATFORM LEVEL DEMOLITION PLAN 


SCALE: 1/16"= 1°-0" 


NORTH 


REOPEN STAIRS 


MATCH LINE AA 


200'-7" 
REMOVE BARRICADE Re eee ee 


PASSAGEWAY 
ELEV. -7.77' 


) REMOVE BARRICADE 

| REOPEN STAIRS 
| 

| 

| 


PLATFORM LEVEL DEMOLITION PLAN 


SCALE: 1/16"= 1°-0” 


NORTH 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


IN CHARGE 


aa ea a 
a ee 
a a 
ee 
Ee es 
es re 
a ee 
a 
as rr 
| 1 06/12/2024 


MARK] DATE, [| DESCRIPTION] 
LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


PLATFORM LEVEL 


DEMOLITION PLAN 


A-110 


PLOTTED ON 2024/06/12) 


| 
| 
| 


NEW CURB 


A-112 
og = ee as TT OS 
NEW ELEVATOR #1 FROM 
STATION HOUSE TO MEZZANINE | | 
AND OUTBOUND PLATFORM | | 
| 
| EXISTING ELECTRICAL | 
| VAULTS | 
AUTOMATIC DOOR | | 
| 
STAIR #1 DOWN TO | | 
MEZZANINE | 
| 
x NEW FARE ARRAY | ene GRATING ABOVE | 
} VENT | 
| 
=) CAK | | 
ice 
| 
, NEW ADA TOILET | | 
# / TENANT | | 
PROPOSED 5'6" WIDE ( AREA in sindetas | | 
CORRIDOR“AT MEZZANINE i / MECHANICAL SHAFT | | 
27 7 — | _ fT | 
/ | = ee — J] SSeS 
( i ! | | 
. / CURB LINE Z | =e | 
eee 5 ues cee < cies apse ee ce ec i = | | 
/ iT OUTSIDE LINE | | 
OF STRUCTURE | a | 
Y // BEEe a NG iINE | a OPENED PASSAGE AT MEZZANINE (ELEV: -7.77') | 
y // OF STRUCTURE | | 
// N. CLYBOURN AVENUE | N. CLYBOURN AVENUE | 
VK 2 
// // PASSAGE BELOW A-112 l GRATE ABOVE VENT | 
7 AT MEZZANINE | | 
MEW ELEVATOR #2 ——_ - ee aa es eee | Ce OUTSIDE LINE: ~~ ~~ = | _ Ries ! 
FROM MEZZANINE TO / ener OF STRUCTURE | ! J (eee ses : 
INBOUND PLATFORM __ __ | UNG ENN Eo : 
BELOW = : 
_ TRAFFIC LIGHT | | i iN | 
! | TU) UIT TUT cured LINE 
N 1 | | = (_] SUM | 
| | ELL = }— EVECTRICAL ~ | 
iN CITY ELECTRICAL MANHOLE ! | NEW STAIR #8 UP FROM PASSAGE TO _—_ 6ANELS Fo | 
YZ | | STREET LEVEL & | 
N | : NEW ESCALATOR #5 UP FROM | J x | 
. | | PASSAGE TOSTREETLEVEL = ATVM | 
| Za 
: | | 
| | pee 3' DOOR WITH PANIC 
| | HARDWARE | 
| | | 
| \ x 
| 
| 
| 


LINE 


NEW ELEVATOR #3 FROM 


STREET TO MEZZANINE RV ESCALATOR #3 FROM 


MEZXANINE TO STREET/LEVEL 
CURB 
LINE 


EXISTING 
CURB LINE 


a aaa 741N 


PROPOSED STREET LEVEL PLAN 


SCALE: 1/20"= 1°-0O 


NORTH 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


06/12/2024 DESIGN OPTION 
DATE DESCRIPTION 


LOCATION IDENTIFIER: 


=< 
>| 
A 
~ 


PLOTTED ON 2024/06/12 


NEW ELEVATOR #1 FROM 
STATION HOUSE TO MEZZANINE 
AND OUTBOUND PLATFORM 


an AUTOMATIC DOOR 


KZ 
3 STAIR #1 DOWN TO 
S\ MEZZANINE 
x 
LO NEW FARE ARRAY 
A 


PROPOSED 5'-6" WIDE 
CORRIDOR AT MEZZANINE ze 


“ ~) CAK 
D 
& 
NEW ADA TOILET 
On an 


7 
Zé E 
se d JANITOR CLOSET 
( Ze 
/ Pa pea’ aS aan MECHANICAL 
SHAFT 
j ( moO 
/ / 
/ / 
; L 
/ 
/ : = 
/ a 
/ / OUTSIDE LINE 
: / // CURB LINE OF STRUCTURE 


NORTH 
; S 
| AY 
ne aC 
PP aA ° WN 
yo CO »» 
<< yo 
NA 
SN 
SA 
A 


NEW ELEVATOR # 2 FROM 
MEZZANINE TO INBOUND 
PLATFORM BELO 


NEW CURB 
LINE 


CURB LINE 


NEW ELEVATOR #3 FROM 
STREET TO MEZZANINE 


PROPOSED STREET LEVEL PLAN AT NORTH/DAYTON STREET 


SCALES 3/32°= 1°=0" 


Se TRAFFIC LIGHT 
——~ a 


Ww ELECTRICAL MANHOLE 


NEW STAIR #3 FROM MEZZANINE TO STREET LEVEL 


NE SCALATOR #3 FROM 
MEZZANINE TO STREET LEVEL 


EXISTING ——— 
CURB LINE 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 


ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


— 


1 {06/12/2024 DESIGN OPTION 
IMARK| DATE! _| | ss |(DESCRIPTION| 


<= 
> 
A 
A 


LOCATION IDENTIFIER: 


PROPOSED STREET 


LEVEL PLAN 


GRATING ABOVE O 
VENT 


i 


a 


CHICAGO TRANSIT 
AUTHORITY 


ENGINEERING 


N. CLYBOURN AVENUE 
SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


OPENED PASSAGE AT MEZZANINE (ELEV: -7.77') 
DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


GRATE ABOVE VENT ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 


PLOTTED ON 2024/06/12 


CHICAGO, IL 60622 


étige IN CHARGE, 


—- LINE 
: | 

2 es | 
ee i 

| MT ATs | 
ey An See PFILE NAME] —is 


JA) 


NEW STAIR #8 UP FROM PASSAGE TO 
STREET LEVEL NEW ESCALATOR #5 
UP FROM PASSAGE 


TO STREET LEVEL 
ATVM 


ELECTRICAL PANELS 


HBG 


\ 
\ 
\ 


Y 
—r / 
V 


06/12/2024 DESIGN OPTION 


Z| MARK] [DATE] [| (DESCRIPTION 
Bue LOCATION IDENTIFIER: 


<= 
> 
A 
~ 


ROPOSED STREET LEVEL PLA 


(1 >\ PROPOSED STREET LEVEL PLAN AT HALSTED/CLYBOURN AVE. 


A-1 (is SCALE: 1/8”= 1’—0” 


ae, NORTH A-1 1 3 


PLOTTED ON 2024/06/12 


vA SWITCHBOARD ROOM 


ee PROPOSED 5'-6" 


a WIDE CORRIDOR 
NEW ELEVATOR #1 FROM STATION HOUSE TO 


MEZZANINE AND OUTBOUND PLATFORM 


STAIR #1 


STORAGE 
Ao ESCALATOR #2 UP FROM 


PLATFORM 


4 WALL OPENINGS TO SEE INTO 
a PROPOSED CORRIDOR BELOW 


STAIR #2 DOWN TO 
PLATFORM OUTSIDE LINE 


OF STRUCTURE 


CURB LINE 


STAIR #5 DOWN 
TO PASSAGE 


REFERENCE LINE CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


» SENSITIVE SECURITY INFORMATION 
PASSAGE WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 


UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 


aes eee aaa Se tie Bsa  covemned Br SUSE SSS mio 46 CHR BATS TS MMO 520) 


OF STRUCTURE 


N. CLYBOURN AVENUE 


BUILDING LINE DRAWING SCALE IS NOT GUARANTEED. 


CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
a ae eae ee ee ee ee ee eee ee ase Ce ge ee BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1099 _N. CLYBOURN AVE. 
CHICAGO, IL 60622 


| 
| 
| 
| DESIGNED BY s—i(isi‘—srY 
| 
NEW ELEVATOR #3 | 


NEW EMERGENCY GATE 
WITH PANIC HARDWARE 


NEW FARE ARRAY 


a gs ELECTRICAL ROOM 


“ y ‘ NEW ELEVATOR #2 FROM 
Z y ‘MEZZANINE TO INBOUND. 
y ‘PLATFORM % 


FROM STREET TO FILE NAME 


MEZZ 


> NEW STAIR #3 AND ESCALATOR #3 
x FROM MEZZ TO STREET LEVEL 


ELEVATOR MACHINE ROOM 


1 06/12/2024 DESIGN OPTION 


=< 
> mame ] 
A 
~~ 


\ , LOCATION IDENTIFIER: 
‘NEW CURB he 
“LINE ABOVE : 
— a q PROPOSED MEZZANINE 
NS ‘ ‘ LEVEL PLAN 


MEZZANINE LEVEL PLAN 


SCALE: 3/32"= 1°-0 


NORTH 


PLOTTED ON 2024/06/12 


REOPENED STAIR #6 UP TO PASSAGE 


N 
% 
O % 
XK 
\ 
BARRICADE : 
4 
\ 
a ryd 7 
11 | | 
| | | 
Il | I 
2S Serer ae ap Sp ri 
= mm roel iy 
BEeaE ttt Ys 
| 
SE ee 


REOPENED STAIR #7 
UP TO PASSAGE 


EXISTING PASSAGEWAY 
ELEV. -7.77' VENT 
GRATE ABOVE VENT 


OUTSIDE LINE OF 
STRUCTURE 


SS a ee eS Se a ee eS SS ee 


NEW STAIR #8 UP FROM 


NEW ESCALATOR #5 UP FROM 
PASSAGE TO STREET LEVEL 


—_——— — 


PASSAGE TO STREET LEVEL 


PROPOSED MEZZANINE LEVEL PLAN 


SCALE: 1/8”°= 1°-0” 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1099 _N. CLYBOURN AVE. 
CHICAGO, IL 60622 


1 06/12/2024 DESIGN OPTION 
DATE DESCRIPTION 


LOCATION IDENTIFIER: 


PROPOSED MEZZANINE 
LEVEL PLAN 


=< 
> mame ] 
A 
~~ 


PLOTTED ON 2024/06/12 


STORAGE 


OO 


STORAGE 


U 
UP> ; 
STAIR #3 UP TO MEZZANINE “hi 
ESCALATOR #3 UP TO MEZZANINE 


ELEVATOR MACHINE ROOM 


NEW 5'-6" WIDE 
CORRIDOR 


ELEVATOR 
MACHINE ROOM 


~ 
x 
w 


OUTBOUND PLATFORM 


Oo 
O 
oO O 
Oo 
INBOUND PLATFORM 
Pa } 49'-10" 
NEW ELEVATOR #2 


ELECTRICAL ROOM 


PROPOSED PLATFORM LEVEL PLAN 


SCALE? 4/16 = 10 


NEW ELEVATOR #1 


ESCALATOR #2 UP 
MEZZANINE 


| 
STAIR #2 UP TO MEZZANINE UP 


NORTH 


| 
| 
| 
| 
| 
| 
| 
TO 


| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 


REOPENED STAIR #6 
UP TO PASSAGE 


OUTBOUND PLATFORM oO UP? 
i 
O ra 


INBOUND PLATFORM UP> 


REOPENED STAIR #7 UP TO PASSAGE 


DO NOT 
THIS A 


ot Rey 


VAL 
AMPS 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1599 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


IN CHARGE 

APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO ZU 1D=—U02 7.KX 
FILE NAME 


1 |lo6/12/2024 DESIGN OPTION 


MARK] [DATE DESCRIPTION 
LOCATION IDENTIFIER: 


PROPOSED PLATFORM 
LEVEL PLAN 


A-116 


PLOTTED ON 2024/06/12 


NEW 5'-6" WIDE NEW ELEVATOR #1 


CORRIDOR 


ESCALATOR #2 UP TO 
MEZZANINE 


STAIR #2 UP TO MEZZANINE 


ELEVATOR MACHINE ROOM 


( < UP 
< uP 


— 
TA 


ELECTRICAL 
ROOM ~~ 
N 


OUTBOUND PLATFORM 


INBOUND PLATFORM | | 


= 
U 
A 
ia 


UP => ; 19'-10" 
STAIR #3 UP TO MEZZANINE 


ESCALATOR #3 UP TO MEZZANINE 


NEW 
ELEVATOR #2 


ELECTRICAL ROOM 


ELEVATOR MACHINE ROOM 


PROPOSED PLATFORM LEVEL PLAN 


SCALE: 1/8"= 17-0" 


NORTH 


DO NOT 
THIS A 


om Rey 


VAL 
AMPS 


CHICAGO TRANSIT 
AUTHORITY 
ENGINEERING 


SENSITIVE SECURITY INFORMATION 


WARNING: THIS RECORD CONTAINS SENSITIVE SECURITY INFORMATION THAT IS CONTROLLED 
UNDER 49 CFR PARTS 15 AND 1520. NO PART OF THIS RECORD MAY BE DISCLOSED TO 
PERSONS WITHOUT A "NEED TO KNOW” AS DEFINED IN CFR PARTS 15 AND 1520, EXCEPT 
WITH THE WRITTEN PERMISSION OF THE ADMINISTRATOR OF THE TRANSPORTATION SECURITY 
ADMINISTRATION OR THE SECRETARY OF TRANSPORTATION. UNAUTHORIZED RELEASE MAY 
RESULT IN CIVIL PENALTY OR OTHER ACTION. FOR U.S. GOVERNMENT AGENCIES, PUBLIC 
DISCLOSURE IS GOVERNED BY 5 U.S.C. 552 AND 49 CFR PARTS 15 AND 1520. 


DRAWING SCALE IS NOT GUARANTEED. 

CTA ASSUMES NO RISK OF LIABILITY FOR 
ERRORS CAUSED, DIRECTLY OR INDIRECTLY, 
BY SCALING OF THIS DRAWING. 


ASAP 


NORTH/CLYBOURN RED LINE STATION 


1999 N. CLYBOURN AVE. 
CHICAGO, IL 60622 


IN CHARGE 

APPROVED BY 
CHECKED BY 
DESIGNED BY 
DRAWN BY 
PROJECT NO ZOTO=002 7. XX 
FILE NAME 


1 |lo6/12/2024 DESIGN OPTION 


MARK] [DATE DESCRIPTION 
LOCATION IDENTIFIER: 


PROPOSED PLATFORM 
LEVEL PLAN 


A-117 


